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RAILWAYS. 


sspenotes that this work is advertised in 
Engineering News.) 


New York.—New York Central R. R. 
_Negotiations are in progress between 
the city, this company and the Grade 
Crossings Commission for the removal 
of the present Falls St. Station of the 
New York Central Co. to the east side 
of Third St., with train sheds extend- 
ing along Erie Ave, This would elimi- 
nate a number of ~—o grade 
crossings in the center of the city and 
would secure the site of the present 
station for the erection of a new city 
and county building. « 


Tennessee.—Cincinnati, New Orleans 
& Texas Pacific Ry.—This company is 
planning to double track its line from 
Cincinnati to Chattanooga, 338 miles. 
G. Dougherty, Cincinnati, Ohio, is Ch. 
Engr. 

Ohio—Columbus & Southern Ry.— 
This company has purchased a large 
tract at Allensville, Ohio, eight miles 
northwest of Hamden, where a depot 
and yards, for the road which is to be 
extended through Vinton County, will 
be built. 


Ohio.—Plans have been completed for 
the elimination of a number of grade 
crossings in Newark, to cost approxi- 
mately $392,509. 


Kansas.—Dodge City & Cimarron 
Valley R. R.—This*company has been 
organized to construct a line from 
Dedge City to Colmar, N. Mex. Officers 
of the Atchison, Topeka & Santa Fe 
R. R. own all the stock, the line being 
a cut-off for that railway. 


Texas.—Uriah Lott, Corpus Christi, 
and associates are interested in the or- 
ganization of a company to promote a 
system of railways in Texas. The sys- 
tem includes a line from San Antonio 
to Brownsville and Rio Grande City via 
Oakvilie and Kingsville, a branch from 
Kingsville via Corpus Christi north to 
Temple and Fort Worth, and a line 
from Corpus Christi to deep water at 
Port Arthur on Mustang Island, with 
several short but important branches. 
It is estimated that the whole system 
will be about 900 miles long. 


Texas.—Beaumont, Waco & Northern 
R. R—This company has been recently 
incorporated for the purpose of build- 
ing a@ line between Beaumont and 
Waco, a distance of about 200 miles. J. 
G. Rewes, Beaumont, is Gen. Mgr. 


#Washington.—Great Northern Ry. 
—A contract has been awarded to COU- 
GREN & WOLDSON, Spokane, at $1,- 
000,000, by this company, for a line 
from Bluestem to Peach, along the 
—* River, for a distance of 43 


#California.— Atchison, Topeka & 
Santa Fe R. R.—The contract for grad- 
ing the spur track in Temescal Canyon 


for this company has been awarded to 
OSCAR FORD, Gorene. 


Ontario.—Niagara, St. Catherine & 
Toronto Ry.—It is reported that this 
company will extend its line from Port 
Colborne to Fort Erie, early next year, 
and that the connecting link between 
the proposed line to Fort Erie and this 
city will be built before next fall. It 
is said, also, that plans are under wa 
to build the Canadian Northern R. 
through this city to Buffalo, involving 
the erection of a new bridge a short 


nce below 
arch bridge. the present upper steel 


patina Columbia.—Canadian Pacific 
i tls company has made applica- 
on for a charter for the purpose of 
fpnstructing a line from a point on 
: e Oyster River to Hardy Bay. Sur- 
eys have been made and preliminary 
contracts entered into by the company. 
Ba Sullivan, Winnipeg, Man., is Ch. 


renan!toba.—Canadian Pacific Ry.— 
S company is contemplating the 


fonstruction of several new branch 
lines in the prairie provinces of West- 
*rn Canada. 


intel via.—The Chambers has author- 
nt . né€ government to call for bids 
Miles in Sena’ Benes ri fon Arden 
tina, to Tariza, Bolivia. Wes 








ELECTRIC RAILWAYS. 
(#Denotes a contract : awarded.) 


Middleboro, Mass.—The East Taun- 
ton Street Ry. Co. lans to build a 
railway from Middleboro by way of 
Plympton to Kingston. 


Cairo, N. Y¥.—The Catskill Traction 
Co. is considering a plan to extend its 
line from Cairo to East Durham and 
Sak Hill. W. C. Wood, Catskill, is Gen. 

gr. 


Orange, N. J.—The Orange Mountain 
Traction Co. has applied for a fran- 
chise to extend its line over West 
Christopher, Valley and Christopher 
Sts. F. Brewer, West Orange, is Gen. 
Mer. 

Baltimore, Md.—The 
Pennsylvania a Co. 
build a railwa rom _ Reisterstown on 
a line of the United Railways & Elec- 
tric Co., of Baltimore, 16 miles from 
the city, to Hanover, Pa., 26 miles 
from Reisterstown. John Pierce Bruns, 
25 Old Builders Exchange, Baltimore, 
is interested. The Maryland Construc- 
tion and Development Co., headed by 
Howard Tebbs of Baltimore, has been 
organized to build the road, it is re- 
ported. 


Richmond, Va.—Among the exten- 
sions contemplated by the Virginia 
Railway & Power Co. are the follow- 
ing, an extension on Halifax St. tw 
Hawk St., an extension of the Syca- 
more St. line to the new viaduct of 
the Walnut Hill Corporation, and to 
double-track the entire Port Norfolk 
& Pinner’s Point division. Calvin 
Whitney, Jr., Seventh and Main Sts., 
1 is Ch. Engr. of Way. Noted 

ct. 8 


Baltimore & 
proposes to 


Tallahassee, Fla.—A _ franchise hase 


been sepnes for by the Palm Beach, 
Okeechobee & Western Ry. Co., Palm 
Beach. This is in connection with a 
ae to build a proposed line between 
est Palm Beach and Fort Myerson. R. 
J. Martin is interested, it is reported. 


Tampa, Fia.—The Tampa _ Electric 
Co. is considering a plan to construct 
a line to the new Union Station. 


Chattanooga, Chatta- 
nooga Traction Co. has applied for a 
charter to construct an operate a 
railway in Chattanooga. A Franchise 
has been granted. he construction 
of interurban lines is proposed, one of 
which will run through amilton and 
Rhea Counties to Dayton, Tenn., an- 
other to Ringgold, Ga., and another 
up Lookout Mountain. C. F. James, J. 
L. Davis, Franklyn Harris and D. F. 
Beckham are interested. Noted Nov. 9. 


Louisville, Ky.—A cross town route 
ordinance is before the General Coun- 
cil and it is reported that Mayor W. 
O. Head states that the line will be 
completed by September, 1912. The 

roposed line will be about five miles 
ong. Louisville now has no cross 
town route. The Louisville Ry. Co. 
will probably bid for the franchise 
which will be offered for sale under 


Tenn.—The 











the ordinance. Outside interests are 
also planning to bid, it is believed. 
Noted Nov. 2. 


Bryan, Ohio.—The Toledo & Indiana 
Traction Co. is planning to extend its 
line from Bryan to Angola, the east- 
ern terminus of the Bucklen line. ; 
Cc. Warren, 408 Superior St., Toledo, 
Ohio, is Gen. Mgr. and Pur. Agt. 


Xenia, Ohio. — The Springtield & Xe- 
Ry. Co. is considering a plan to build 
an extension from Xenia b way of 
Jamestown to Washington ; a. 
Ackerman, Springfield, Ohio, is Gen. 
Mer. and Pur. Agt. 


Aurora, Ind.—A 9-mile railway be- 
tween Aurora and Rising Sun is piv 
jected. The line will ultimately be 
extended to Cincinnati and Louisville. 
Raymond Zeitler is representing New 
York and Chicago interests. 


Boonville, Ind.—The Evansville, 
Chrisney & Eastern Ry. Co., Evans- 
ville, Ind., has contracted for final 
survey of its proposed route connect- 
ing Boonville, Chrisney and Lynnville. 


Merrill, Wis.—The Merrill Ry. & 
Lighting Co. contemplates building an 
extention to the Sixth Ward addition 
and to Lake View. The trackless tro:- 
ley system as used in Leeds, England, 
is being considered. E. S. King is 
Pres. 


Sheridan, Wyo.—The Sheridan Rail- 
way & Light Co. will build a 4-mile 
extension to the Dietz coal camp. 


St. Louis, Mo.—It is stated that St. 
Louis, St. Charles, Old Monroe, Mid- 
dletown, Laddonia and Mexico, a dis- 
tance of 77 miles, will be connected by 
an electric railway, to be built by the 
St. Louis, St. Charles & Northern 
ee Co. C. B. Duncan, Corso, is 

res, 


+Jonesboro, Ark.—The Jonesboro & 
Nettleton Interurban R. R. Co., has 
awarded a contract to HEMINGWAY 
& CO. to construct a 5-mile line be- 
tween Jonesboro and Nettleton. J. E. 
Thompson, Jonesboro, is Vice-Pres. 


Texarkana, Ark.—The Texarkanu 
Gas & Electric Co. has secured a bond 
issue of $5,000 to build an extension 
from its terminus on Seventh St., Rose 
Hill, to Westmoreland Heights. 


+Fort Worth, Tex.—The grading con- 
tract for a line connecting Fort Worth 
and Cleburne has been awarded by 
the Fort Worth Southern Traction Co. 
to the TEXAS BUILDING CO., Fort 
Worth. Noted Aug. 24. 


Greenville, Tex.—It is announced wy 
A. Ralph Nicholson, who is promoting 
the construction of an nterurban 
electric railway between Blue Ridge 
and Gainesville by way of Greenville, 
about 75 miles, that plans are well 
advanced. It is expected that con- 
struction work will be started about 
Jan. 1 and that within six months af- 
ter that time the line will be com- 
pleted. 


Greenville, Tex.—The City Councnu 
has granted a franchise to Joseph F. 
Nichols for the construction of an 














MUNICIPAL 


IMPROVEMENTS AT COLUMBIA. 


By John McNeal, M. Am. Soc. C. E., City Engr. 


The past year has béen one of activ- 
ity in municipal improvements at Col- 
umbia, S. C., which enjoys the distinc- 
tion of being the only city in the 
state governed by a commission. This 
commission is composed of the Mayor 
and four councilmen, who have 
handled the affairs of the city in a 
thorough businesslike manner and 
are a credit to the city as well as a 
recommendation for 
Form of Government. 

A recent act of the State Legislature 
provided for the assessment of the 
cost of street paving by the City upon 
the owners of abutting property, the 
city defraying one-half the cost, and 
awarding the contracts after two- 
thirds of the property-owners on the 
street to be paved had presented a 
petition to the Commission. Other 
cities which have adopted this method 
oe? paying for street paving frequently 
receive more applications than the 
available funds will allow them to 
consider and in this particular, Col- 
umbia has not been an exception. The 
applications now at hand cover more 
than the City’s available appropria- 
tions for two years. In addition to 


the Commission 


defraying one-half the cost of street 
paving along the abutting properties, 
the city pays for paving the street in- 
tersections and for constructing sur- 
face water drains. 

The next most important improve- 
ment in the city is the construction 
of = concrete storm water drain, vary- 
ing in size from 36 to 48 inches. This 
has just been completed on Gervais 
St. from Assembly to Pulaski Sts., 
about half a mile. On completion of the 
drain the street was paved with vitri- 
fied block on a 5-in. concrete base. 

Other paving propositions include: 
The laying of 2,300 lin. ft. of creosoted 
wood block on a street 64 ft. wide; 
the laying of 2,600 lin. ft. of bitulithic 
paving on a concrete base; the award- 
ing of contracts, work to be begun in 
the spring, for 4,000 lin. ft. of bitu- 
lithic paving on Hampton St., which 
is 50 ft. between curbs. 

In addition to the above paving con- 
struction, the installation of new gas 
mains, water mains, and sanitary 
sewers, are now being completed with 
the lateral connections running to the 
building lines of all properties, avoid- 
ing street excavations in the future. 





New York, November 23, IQ11. 


street railway line through 
the city. This is a part of an inter- 
urban railway. Noted Oct. 26. 

Pecos, Tex.——-The Pecos Valley 
Southern Ry. Co. has issued $400,000 
of first mortgage bonds on 41 miies 
of its completed line between Pecos 
and Toyahville, for the purpose of ex- 
tending its line from Toyahville to Al- 
pine, about 50 miles. It is announced 
that the construction will be started 
soon. L. W. Anderson is Engr. 


San Antonio, Tex.—A plan to build 
an interurban railway connecting Aus- 
tin and San Antonio, via San Marcos, 
New Braunfels, Kyle, Buda, Hunter 
and Manchaca, about 81 miles, is on 
foot. Stone & Webster, 147 Milk St. 
Boston, Mass., are interested, it is re 
ported. 


electric 


Reno, Nev.—The Reno Traction Co 
will build, in the near future, an ex- 
tension from Sparks to the Arkell mine 
in the Wedekind District. Samuel I. 
Naphtaly, San Francisco, is Gen. Mgr. 

Olympia, Wash.—The West Coast 
Ry. Co. has recently been incorporated 
and will build an electric or steam 
line between North Yakima and Se- 


attle to connect with the Oregon- 
Washington R. R. & Navigation Co 
in Kings County. The proposed road 
will run through Yakima, Kittitas, 
Pierce and King Counties. Robert 
Stragorn and A. Smith are the incor- 
porators. 


Salem, Ore.—-Press reports state that 
the Portland, Eugene & Eastern Ry. 
Co. proposes to build a line connect- 
ing Salem and Stayton. 

Ashiand, Ore.—The Oregon-South- 
ern Ry. Co., incorporated in the state 
of Washington to construct an _ elec- 
tric railway connecting Ashland and 
Eugene, Ore. 

Canby, Ore.—The proposed line con- 
necting Canby and Portland, about 30 
miles, is projected by the Willamette 
& Molalla Valley Ry. Co At Canby 
the line will cross the Willamette 
River over a bridge and from the Tua- 
latin Valley into Portland through a 
tunnel owned by the company and 
through a subway to a point on Wasnh- 
ington St. From Tualatin a branch 
will be built to Oregon City, across the 
Willamette River, and to Abernathy. 
W. J. Lee, Canby, is Gen. Mgr. Noted 
Nov. 9. 

Alviso, Cal.—Rights-of-way over the 
two principal streets of Alviso have 
been granted to the San Jose Terminal 
R. R. Co., which has announced plans 
to build an interurban road connecting 
San Jose and Alviso. The plans cau 
for the immediate beginning of the 
work, and rights of way are now be- 
ing secured for the entire twelve miles 
of line. 


San Francisco, Cal.—The Board of 
Supervisors have set aside $95,000 to 
pave the right-of-way of the Geary St 
municipal railway. 

San Jose, Cal.—A franchise has been 
granted to the San Jose-Almaden R. R. 
Co. to build and operate a railway by 
electricity or gas over portions of Al- 
maden Ave. and Almaden Road, Lin- 
coln Ave. and Melone Road. Noted 
Nov. 


Forestville, Cal.—-An extension from 
Forestville to Healdsburg, about 15 
miles,, will be added to the system 
owned by the Petaluma & Santa Rosa 
Electric Ry. Co., it is reported. 

Lakeport, Cal.—The Clear Lake Ry. 
Co. has recently been incorporated, to 
construct a railway between Lakeport 
and Hopland, about nine miles. 


Modesto, Cal.—The Modesto & Em- 
pire Traction Co. has been incorpor- 
ated to build a railway connecting 
Modesto and Empire. T. K. Beard, J. 
M. Waithall, L. L. Dennett and W. H. 
Frazine are the incorporators. 


Sacramento, Cal.—A franchise has 
been granted to the Sacramento Elec- 
tric, Gas & Ry. Co., for the construc- 
tion of a railway on Third, E, K and T 
Sts. Ornamental iron poles and 
grooved rails will be used. 


LIGHT AND POWER PLANTS. 


(*Denotes that this work is advertised in 
Engineering News.) 


Portiand, Me.—Bids were received 
on Nov. 18 by James Knox Taylor, 
Superv. Arch., Treasury Dept., Wash- 
ington, D. C., for lighting the post- 
office at Portland, Me., as follows: W. 
H. Carman, $4,410; M. C. Hutchinson, 
$5,995; F. BE. Wheeler, $5,221; A. L 
Dow & Co., $4,760, all of Portland, 
Me. 


South Norwalk, Conn,—aA plan to in- 
stall tungsten lamps to replace the old 
arc lamp system is contemplated by 
the Electric Light Commission. 

Bolton Landing, N. Y.—The Bolton 
Light, Heat & Power Co. has been au- 
thorized by the Public Service Com- 
mission. Second District, to issue $12,- 
600 bonds for extensions and improve- 
ments to its plant and system. 


New York, N. Y¥.—Bids will be re- 
ceived at the Department of Educa- 
tion, Park Ave. and 59th St., until 4 
p. m., Nov. 27, for installing new boil- 
ers in the cellar of Public School, No. 
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37, at 113 East 87th 
Manhattan, Plans and specifications 
may be obtained at the office of the 
Superintendent, at Estimating Room, 
9th floor, Hall of the Board of Edu- 
cation, Park Ave. and 59th St. cc @B 
J. Snyder is Supt. of School Buildings. 

Bids will be received by the Com- 
missioner, at the Department of Cor- 
rection, 148 East 20th S8t., coronas 
of Manhattan, until 11 a. m., Nov. 28, 
for rewiring the kitchen and laundry 
boys’ reformatory, and warden'’s house 
on Hart's Island. Further information 
may be obtained and the plans and 
drawings may be seen at the office of 
the Department of Correction, Boro. 
Manhattan. Patrick A, Whitney is 
Comr. 


New York, N. Y.—Bids will 
ceived by the Fire 
the Fire Department, 157 and 159 Bast 
67th St., Borough of Manhattan, for 
installing a complete electric ight sys- 
tem in the quarters of Engine Com- 
panies No. 33, 42 and 44 Great Jones 
St., and No. 65, 363 Broome St. Further 
information may be obtained and plans 
and specifications may be seen at the 
office of the Fire Department. Joseph 
Johnson is Fire Comr, 


Lyons, N. Y¥.-—The 
cuse & Eastern R. 


St., Boro. 


be re- 
Commissioner at 


Rochester, Syra- 
R. Co., is planning 
to change the location of the power 
house, because of the construction of 
the barge-canal. A temporary station 
will be built north o the resent 
,ower house. An expenditure of about 
40,000 will be made. Ralph Kennard, 
Brookline, Mass., Electric Engr., is in 
charge of the work. 


Cassandra, Pa.—The Penn Central 
Light & Power Co. has been granted 
a franchise to erect transmission lines 
throughout the borough. Db. F. Fra- 
dette, 1412 Eleventh Ave., Altoona, is 
Construction Agt. 

Elizabeth, Pa.-The West Penn Elec- 
tric Co. contemplates building a new 
plant on the Cheat River, it is re- 
yorted. C. V. Elliott, Connellsville, Pa., 
a Ch. Engr. 

MeKees Rocks, Pa,—-The Pennsyl- 
vania Light & Power Co. has been 
granted a franchise to supply electric- 
ity in McKees Rocks. Charles Geyer, 
124 West Ohio St., Pittsburgh, N, &., 
Pa., is Pres. 


*Pottaville, Pa.-See item under Mis- 
cellaneous Contracts: Hospital Equip., 
Pottsville, Pa. 


Baltimore, Md.—A plant for lighting 
and heating the City Hall and Court- 
house will be installed soon, it is re- 
ported, in the high-pressure pipe line 
station on South St. Cost is estimated 
at $70,000. H. K. McCay is City Engr. 

Chatham, Va.—-The Town Council has 
rranted a franchise to F, L. W. Bryant, 

homasville, N. C., to install and oper- 
ate an electric-light system. 

Enfield, N. C.—-Bids will be received 
by W. T. Clement, Mayor, until Dee. 6, 
for a steam plant to cost $10,000. C. B. 
Fairbanks, American Bank Bldg., 
Richmond, Va., is Design Engr. 


Lyerly, Ga.--The Georgia Power Co., 
144 Edgewood Ave,., Gainesville, Ga., is 
contemplating a plan to erect a trans- 
mission line to Lyerly, Summerville, La 
Fayette and Chickamauga. C. O. Lentz, 
71 Broadway, New York, N. Y. 

Marshaliville, Ga.—See 
Water Supply-Irrigation. 

Ragland, Ala,—Franchises 
electric light and power plant, a gas 
plant, water-works and a street rail- 
way have been granted to F. M. Mor- 
ris by the Board of Aldermen. 


Loulsville, Ky.—The Campbellsville, 
Taylor Co, is planning to erect an elec- 
tric light plant estimated to cost $30,- 
000, to replace one recently destroyed 
by fire. 

Falmouth, Ky.—-A municipal electric 
light plant is proposed, 


Cincinnati, Ohio.—-Bids were opened 
on Nov, 20, by the Superv. Arch. of the 
Treasury, Washington, D. C., for the 
installation of a heating plant at the 
Cincinnati post-office, as follows: Peck, 
Anderson & Peck Co., Cincinnati, $12,- 
617; Fitzpatrick & Hoepfner, Columbus, 
Ohio, $12,174; J. F. Dalton, New York, 
N. Y., $11,837; M. H. Crane Estate, 
Cincinnati, $12,471; H. Niemes, Cin- 
cinnati, $13,406; Kirk & Blum, Cincin- 
nati, $12,850. 

Cenvey, Ohio.-A municipally owned 
electric light plant is contemplated. 

Salem, Ohio.—A bond issue for $20,- 
000 to be used to install an electric 


distributing system js being consid- 
ered, 


item under 


for an 


Indianapolis, Ind.—Bids were open- 
ed, Nov. 14, by the Supervising Archi- 
tect, Treasury Department, Washing- 
ton, D. C., for the installation of air 
washers and preheaters in the U. S. 
publie building at Indianapolis, as fol- 
lows: Hayes Bros., Indianapolis, Ind., 
$7,600; Kauffman Engineering & Heat- 
ing Co., St. Louis, Mo., $6,137; Thomas 
& Smith, Chicago, Ill, $6,123: W. H. 
sebeces & Son Co., Indianapolis, Ind., 

f 

Chicago, lll.—Press reports. state 
that an expenditure of $50,000 will be 
made to install lights on Dearborn St., 
between Polk and Lake Sts. The 
Dearborn Street Improvement Associa- 
tion is interested. 

Geneva, I1l—The City Clerk has 
been authorized to advertise for bids 
for equipment, including engine, gen- 
erator and boiler, ete. for the muni- 
cipal electric-light lant. The ap- 
proximate cost is $18,000. 


La Salle, 11.—D. W. Mead, Engr., 
Madison, Wis., was engaged to make 
an inspection of the municipal electric- 
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lighting plant and recommends, it is 
stated, that alterations are necessary. 
Magnetic arc lamps and ornamental 
lamp standards carrying tungsten 
lamps for the main streets, two gen- 
erators and one engine and rewiring 
will be necessary. The cost of the 
arc-lamp equipment is estimated at 
$13,424 and the cost of the incandes- 
cent lighting system at $7,700. 


+Janexsville, Wis,-The Janesville 
Electric Co., has awarded a contract 
to the ALLIS-CHALMERS CO., Mil- 
waukee, for a 600-KW. steam turbine 
generator, switchboards, and conduc- 
tor, to be installed in its upper plant. 


+Bouton, lowa.—-A contract has been 
awarded to JONES ELECTRIC CoO., 
Perry, lowa, to build an electric light 
plant and power station. 


Corydon, lowa,—-Bids will be received 
until Dec. 6 by J. J. C. Bower, Town 
Cik., for the construction of an elec- 
tric light plant, including boilers, en- 
gines, generator and electrical appa- 
ratus, The Iowa Engineering 70... 
Clinton, Iowa, has charge of the engi- 
neering work, 

Fort Dodge, lowa.—-Plans and speci- 
fications for a hydroelectric power 
plant on Des Moines River, about 15 
miles below Fort Dodge, are being 
prepared by Arnold Engineering Co., 
Chicago, DL, it is stated, C Botsford, 
Des Moines, is interested. 


Tioga, Tex.—The Commercial Club 
is promoting the construction of an 
electric-light plant, and installation of 
a sewer system. 


Greeley, Colo.—-A company has been 
formed to be known as the Greeley 
Hydro-Electric Co., and has taken over 
the electriec-power plant located near 
the Poudre River and used for bor- 
ing the Laramie-Poudre tunnel. It 
will utilize 500 HP. available from the 
Laramie River tunnel flow and the 
natural flow of the Poudre River to 
ouneey electricity in Greeley and sur- 
rounding territory. At present the 
plant has an output of 400 HP. The 
transmission line will be 70 miles long. 
It is expected to have the plant com- 
greset by April, 1912. D. A. Camfield, 
*. Abbott, A. J. Condon, D. R. Me- 
Arthur, W. D. Miller, C. A. Fitch and 
John Camfield are the incorporators. 

Rocky Ford, Colo.—A plan is being 
considered by H. M. Byllesby & Co., 
Chicago, UL, owners of the electric 
plants at Pueblo, Rocky Ford and La 
Junta, for the erection of a _ high- 
tension transmission line, F, Y. Lowe 
is Ch. Electrical Engr., of H. M. Byl- 
lesaby & Co. T. C. Roberts is super- 
intendent of the Pueblo plant, 

Phoenix, Ariz.-The erection of a 
municipal electric-lighting plant has 
been recommended by James BE. Bar- 
ker, of Los Angeles, Cal, having been 
retained by the City Council to make 
an inspection of the present plant and 
system owned by The Pacific Gas & 
Elertric Co, The city’s contract with 
this company has expired, 


Reno, Nev.—Articles of 
tion have been filed by the Nevada 
Valley Power Co., for the purpose of 
building a power plant on the Truckee 
River to develop 4,000 HP. The direc- 
tors are A. D,. Ayers, H. B. Danforth, 
and A. A, Smith of Reno. Noted Nov. 
16, 

*Boise, Idaho.—See item under Water 
Supply—lIrrigation. 

Okanogan, Wash.—-See 
Water Supply-Irrigation. 

Port Angeles, Wash.—The city will 
install 200 street series brackets, one 
200 light, regulating transformer and 
switchboard, and possibly three obv 
KW. 66,000 to 2200 volt stepdown, 
transformer. R. M. Toler is City Blec- 
trician, 


Garfield, Wash.-—The 
Idaho Light & Power Co., 
a new street-lighting 
arc lamps will be replaced with in- 
candescent lamps and the street-light- 
ing system will be extended into the 
residential section of the city. 

Prosser, Wash.——The Pacific Power 
& Light Co. will erect a high-tension 
line from Prosser to Ringgold. George 
LD. Longmeler, Prosser, is Local Mgr. 


Sedro-Woolley, Wash.—-The time for 
receiving bids for machinery to be in- 
stalled in the new power plant at the 
Northern Hospital For The Insane has 
been extended from Nov, 6 to Nov. 30. 
Plans and specifications may be ob- 
tained at the office of Saunders & Law- 
ton, 1319 Alaska Bldg., Seattle, and at 
the office of the Builders and Employ- 
ers’ Association, Tacoma, and at the 
office of John K. Dow. Paulsen Bldg., 
Spokane. Noted Novy. 2. 

Tone, Wash.—The Washington Union 
Coal Co., a subsidiary of the Oregon- 
Washington R. R. & Navigation Co., 
has made an appropriation of $500,000, 
it is stated, of which $250,000 will be 
expended for a lighting and power 
plant. 

Portland, Ore.——-The Canby Canal Co. 
is at the head of a project to construct 
an electric railway from Mollalla Val- 
ley to Portland, by way of Canby, 
about 30 miles. A hydroelectric power 

lant on the Mollalla River will be 

uilt, it is reported. M. J. Lee is Mer. 

Grants Pass, Ore.—Press reports 
state that a corporation has been 
formed to erect a hydroelectric power 
plant on the Coquille River in Coos 
County, and to build a distributing 
system, An expenditure of $1,000,- 
000 will probably be made. 


Mapleton, Ore.—The installation of a 
hydroelectric ower lant at Swiss 
ome, on the Siuslaw River, about six 
miles above Mapleton, is under con- 


incorpora- 


item under 


Washington- 
will install 
system. The old 


sideration. Mapleton, Florence, Acme 
and Glendale will be — with 
electricity. Joaquin Miller, James Mil- 
ler and George Miller, are interested. 


Newberg, Ore.—-The Tualatin Valley 
Electric Co., has been granted permis- 
sion to erect transmission lines wenn 
the county road, between Newberg an 
Portland, and in an easterly direction 
from the crossroads, east of Newberg, 
to the county line, 

The Yamhill Electric Co., has been 
granted permission to erect transmis- 
sion lines along the road from Dayton 
to Portland, starting from the corpor- 
ate limits of Newberg and continuing 
to the county line, and along other 
public roads in the vicinity. 


Brawley, Cal.—Plans are being pre- 
pared by the Bernice Water Co., re- 
cently incorporated, to erect a hydro- 
electric-power lant on the Alamo 
River. Frank Salisbury and W. H. 
Best, are the directors, 


+Los Angeles, Cal.—A contract has 
been awarded to the MERSEREAU 
BRIDGE & CONSTRUCTION Cvu., Los 
Angeles, by the Pacific Lignt & Power 
Co., for alterations and improvements 
to its power plant. 


San Diego, Cal-——-The San Diego 
Blectric R. R. Co., will soon ask the 
city for a franchise for laying steam 
pipes in certain streets to be used for 
heating purposes. 


Napa, Cal.—The Napa Gas & Elec- 
tric Co. contemplates making improve- 
ments to its system, O, EB, Ciark, Napa, 
is Local Mgr. 


#Orange, Cal.—-The Board of Trus- 
tees has awarded a contract to the 
SOUTHERN CALIFORNIA EDISON CO, 
for the installation of 100 additional 
tungsten street lamps. W. L. Boxall, 
Los Angeles, is Contracting. 

+#San Bernardino, Cal.—A_ contract 
has been awarded to M. D. FRENCH, 
Grosse Bldg., Los Angeles, for the 
erection of 53 miles of pole line, from 
this city to Riverside, by the Southern 
Sierras Power Co, The contract price 
is $159 per mile. McLEAN & FRAN- 
CISCO, local men, have been awarded 
a contract for the delivery of the ma- 
terial for the construction of the 240 
miles of transmission line from Bishop 
Creek to this city, by the same com- 
pany at $7 per ton where teams can 
deliver, and $5 additional where it 
must be packed. In addition to other 
material there will be 1,440 miles of 
aluminum cable to transport. The con- 
tract will aggregate $40,000. 


#San Francisco, Cal.—A contract for 
the electrical work in the new hotel 
and theatre for the Down Town Realty 
Co, has been awarded to A. E. 
BROOKE RIDLEY and the METRO- 
ae CONSTRUCTION CO, at $8,- 
462. 


St. Mary’s, Ont.—Improvements and 
extensions will be made, by the city, to 
the electric light system. T. M. Clark 
is Municipal Clk. 

Ixtlan, (Oaxaca post-office) Mex.— 
The Navidad ne Co., has made ap- 
Plication to the department of Fo- 
mento of the federal government for a 
concession to install a hydroelectric 
ylant along the Navidad River near 
here. A dam across the river and a 
transmission line from the plant to its 
mine will be built. 


BRIDGES. 
(#Denotes a contract awarded.) 


Boston, Mass,—It has been proposed 
to construct a bridge on Western Ave. 
to connect Boston and Watertown. 
Estimated cost, $75,000. Louis’ K. 
Rourke is Comr. Pub, Wks. 

*Fulton, N. Y.-—See “Proposals.” 

Oswego, N. Y.—-The Common Council 
has granted ermission to the New 
York Central R. R. Co. to erect a rail- 
road bridge across the Oswego River 
to replace the present structure, 

+Bristol, Pa.—The contract for con- 
structing a concrete arch bridge at Ot- 
ter St. has been awarded to COS- 
TELLO & CO., Philadelphia, at $5,200. 


Allentown, Pa.—Bids will be re- 
ceived by the Board of Commissioners 
of Lehigh County until 10.30 a. m., Dec. 
4, for constructing a reinforced-con- 
crete arch bridge over Mill Creek. J. 
8S. Troxell is Clk. 


Brownsville, Pa.—The Commission- 
ers of Fayette and Washington Coun- 
ties have decided to erect a bridge over 
the Monongahela River at Brownsville. 
The estimated cost is $160,000. 


Butler, Pa.—A viaduct to connect the 
north and south sides of the city will 
be erected along East Wayne St. and 
Fairview Ave. to Centre Ave. The es- 
timated cost is $90,000. 


Petersburg, Va.—The City Council is 
considering the construction of a con- 
crete bridge to replace Bishop's bridge 
over the Appomattox River, the cost to 
be about $30,000. 


Parkersburg, W. Va.—A sum of 
$100,000 has been subscribed for the 
erection of a bridge over the Ohio 
River, between Parkersburg and Bel- 
pre, Ghio. Noted Oct. 19. 


Atlanta, Ga.—We are officially ad- 
vised that bids will be received until 
Jan. 15, 1912, for constructing the Bell- 
wood Ave. viaduct. Estimated cost, 
$66,220. Robert M. Clayton is Ch. of 
Constr. Noted Oct, 12, 


Mobile, Ala.-The Alabama, Tennes- 
see & Northern R. R. Co., Mobile, is 
sking for bids for a single-track 
through-plate girder draw-span, Coo- 
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clea: 


per E-50 joading, 
>: a G 


channel 566 ft. 
is Asst. to Pres. 


Louisville, Ky.—M. 
Chn. Bd. Pub. Wks., 
plans for building via 
nate the grade crossin, 
sections respectively or 
& Nashville R. R. with 
Fourth Ave. and the s. 
with the same avenues 

*Akron, Ohio.—The 
Summit County are 
construction of a 600-; 
the Cuyahoga River 
Howard St. extension 
000 have been voted. 
County Engr. 


+Cincinnatl, Ohio.—T) 
reconstructing the floor 
St. bridge has been ay, 
BRACKETT BRIDGE « 


Teledo, Ohio.—Bids w 
by J. Cowell, Dir. Pub. s 
6, for furnishing mat 
structing a 2-leaf bas 
arte St. The estimate: 
000. Noted Nov. 16. 


Petersburg, Ind.—Bids 
ceived by the Board of « 
of Pike County until by 
structing five bridges. 
is County Audr. 


Waukegan, Ill,—We ar: 
vised that plans and spe 
been completed for a } 
$70,000. . J, Dietmeye: 
Wks., and M. J. Douthitt 
Noted Sept. 28. 


Des Moines, Iowa. 
plans are being prepared 
to be erected over the 
River at North St. Est 
$100,000. John Budd jis 
Noted Sept. 7. 


Preston, lowa.—Bids wi 
by the Board of Superv): 
County until 1.30 p. m., Ja 
county bridge work du: 
ing year. The estimated . 
000. T. S. DeLay is Count 


Minneapolis, Minn,— A; 
tion of $30,000 has been ide 
Tax Levy Board for const: 
bridge at Crystal Bay. Fra 
is County Surv. 


Kansas City, Kan.—Plans 
prepared for a reinforced-« 
duct to be erected over the ; 
tracks at Mill St., and to exten 
Muncie Boulevard to Kansas ve 
estimated cost is $90,000. Otto Ander. 
son is Comr. of Streets. 


Cedar Rapids, Neb.—-We 
advised that no contract w 
Nov. 7 for a bridge over Cedar 
about three-quarters mile : 
dar Rapids. D. A. Price, Li: 
is State Engr. Noted Oct 


Warrensburg, Mo.—Bids will 
ceived by the Board of Supervis 
Blackwater Drainage Dist. N 


constructing twelve bridges 
drainage ditch in said dist: 
lows: Four 60-ft. steel spans 
75-ft. spans on tubular piers 
steel spans and two 75-ft. s 
steel piles or tubular piers 
Groves is Asst. Secy. 


De Queen, Ark.—An appropriat 
$5,000 has been made to build a bridge 
across Little River, near Mill's Ferr 


Newport, Ark.—A permeany 
organized to erect a toll t 
White River, at Newport. 

cost, $40,000. S. Heinemann 
ested. 


*#Angleton, Tex.—The contract 
constructing two steel bridges over 
Brazos River has been awaried t 
MIDLAND BRIDGE CO., Ka: 
Mo., at $100,000. Noted Oct 


La Junta, Colo,—-The Commissioners 
of Otero County have ordered the con- 
struction of a 660-ft. reinforce n- 
erete bridge over the Arkansas River 
east of La Junta. Sstimated cost 
$50,000. 


Seattle, Wash.—Bids will b: 
by the Board of Commissioners 
King County until 2 p. m., Nov. 2 
construction a 133-ft.  pin-cor 
span with approaches and pr 
according to? ans on file in the 
the County Engineer, Seattl 


Los Angeles, 
bids were received by 
Public Works for the constr 
a reinforced-concrete arch | e t 
cross the Arroyo Seco at Ave. 20: Robt. 
Beryle, (a) for removing the presen 
highway bridge, $600; (b) 
and appurtenances, $1,058; 
forcing steel, $2,400; (d) arch 
$2,700; (e) 767 cu. yds. of c! 
crete, $4.70 per cu. yd.; (f) 61 
of class B concrete, $7 per cu 
900 cu. yds. of class C conc: 
ee cu: yd.; (h) 1,282 cu. yds 

concrete, $8 per cu, yd.; 
yds. of cement surface, too) finish. i 
per sq. yd.; (j) 16 4. yds. of cement 
surface wash finish, $1 per sq yd. \&) 
200 tons rip rap, $4 per ton; |!) 115% 
cu. yds. of earth fill, 35 cts. per cu. 5% 
(m) 244 foundation piles, ‘'2 eac 
Mercereau Bridge & Construction Co 

1,600, (b) $1,600, (c) $2 200, (2 

3,000, (e) $5.50, (f) $5.50, (<) $5.98 

(h) $5.50, (i) $2, @) $2, (k) (1) 4 


$16; erns, 
$3, $1,400, 


(c) $2,200. (dad) $2! 
3, (f) +f, (=) $5.50, (h) $5.58, 
2, (k) $3, (ir 40 cts, (m) § 
Nov. 9. 4 


sas City 


received 


Cal,—The 
the 


1g been 
00, for 
across 
miles 


*+Fresno, Cal.—A_ contract 
awarded to R. F. BALL, at $ 
constructing four pile bride 
the a River sloughs, fi 
east of Centerville. 
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BUILDINGS. 
this work is advertised in 


*benotes gineering News.) 
VWt.—The contract has 

¢burlin’ "to the WILLIAM 8. 
pen a 5, Troy, N. ¥., at $70,000 
HAMIL _cruction of a 7-story addi- 
oa t;. sherwood House. 

rs » Mass.—The contract has 
¢postor MA JOSEPH KLEIN, 28 
been St r the construction of a 21 
state © yiock at 844 Beacon St. Mor- 
Cage 31 Fruit St, is owner. 

ris ~~ C ract for the large addition 
+7 Cc e Square Hotel, to contain 
te te ot has been awarded to 
NORGE MITCHELL, 166 Devon- 
Core Bt oston, Chas, BE. Sleeper is 
shire St, 

sr. struction Work will soon start on 
Voneyst uction of 6-apartment block 
thes) Bl © Hill Ave, Dorchester Dis- 
at, for bowker & Glazer, 160 Elm St. 
The cost 5 $100,000. 

4 Roy Arcanum building will, in 
1 probalility, be erected here. Ernest 
oe pobsi: s Grand Regent. 
E the neral contract has been 
warded WOODBURY & LEIGH- 
TON, 20! Devonshire St. Boston, for 
reyonsirction of a ¥. M. C. A. build- 
ng on liuntington Ave, Plans were 
a ared by Shepley, Rutan & Cool- 
prebavarchs. 122 Amase Bldg., Boston. 
Great Barrington, Mass.—-Plans are 
peing prepared for the construction of 
a library building. The cost will be 
bout $00,000, W illiam Hall Walker, 
prooksid , is the doner. 

Lynn, Mass.—A municipal building is 


to be erected on Western Ave. near 
preed Sq. Herbert C, Bayard is Comr. 

Nahant, Mass.—Bids will be received 
yntil Dec. 4 for the construction of a 
Town Hall. Samuel Hammond is Chn. 
pidg. Committee. Andrews, Jacques & 
Rantoul, 50 Congress St, Boston, are 
the Archs. , 

Northampton, Mass.—The Theatre 
Amusement Co, will erect a theatre on 
Pleasant St. Samuel Goldstein is Pres. 


Springtield, Mass.—A theatre is to be 
erected on Conway and Main Sts, Wil- 
liam A. Davenport is owner, Plans 
have been prepared by F. A. Norcross, 
46 Cornhill St. Boston. 


Worcester, Mass.—A 4-story§ tene- 


ment block will be constructed on 
Green St. for Joseph H. Kelley, and 
David Shapiro, Plans have been pre- 


pared by Edwin T. Chapin, State Mu- 
ual Bldg. 

A Masunic Temple will be erected on 
Mower St. The contract for the foun- 
dations has been awarded to NOR- 
CROSS BROS., 10 East Worcester St. 
The cost will be about $125,000. 

+Amherst, Mass.—The contract for 
the fraternity house for the Psi Ufse- 
lon Society of Amherst College has 
been awarded to CASPER RANGER. 
Putnam & Cox, Boston, are the Archs, 


Greentield, Mass.—Plans have been 
drawn by F. A. Norcross, Boston, 
Mass., for a theatre to be erected here 
for William A, Davenport at Main and 
Conway Sts. It will be 66 x 115 ft., 
arranged for two stores and the thea- 
tre entrance on Main St. The audi- 


torlum will have a seating capacity 
of 1,200. 

+Springfield, Mass.—The contract 
for the block to be built at 47 Brad- 


ford St. for Paul H. Raffold has been 
awarded to GEORGE W. CURTIS. 
Bruno Wozny is the Arch. 


Stoneham, Mass.—A school building 
is projected on Franklin St. in the 
Spring. 


Wakefield, Mass.—A theatre, to cost 
$40,000, is to be built for Charles W. 
Hodgdon. Harry P. Graves, 40 Mid- 
dle St., Lowell, is the Arch. 


Braintree, Mass.—Competitive plans 
are desired for the construction of a 
town hall to be three stories high. 
Cost, about $75,000. Henry Storm is 
Chn. Selectmen, 


Westfield, Mass.—Plans have been 
completed by Cc. A. Tinker for a busi- 
ness block to be erected at Elm and 
Thomas Sts. for Hearn & Co. It win 


be of brick, 87 x 184 ft, and four 
stories. 


+Hartford, Conn.—The general con- 
tract has been awarded to McINTYRE 
& AHERN, and to ROBERT GARVIE 
for the plumbing, for the residence ww 
be erected on Prospect Ave. for Mor- 
gan G. Buckley, Jr. Noted Sept. 14. 

#Contracts for a 6-story. brick 
apartment block on Charter Oak Ave. 
for Schwartz & Nirenstein have been 
awarded as follows: Mason work, D. 
TRAMONTE; carpenter work, S. M. 
COHEN; steel work, DORFMAN IRON 
WORKS; eut stone work, ASLL:x 
BROS. Burton A. Sellew is the Arch. 


New Haven, Conm.—The Second Na- 
tional Bank is plann:ng the erection of 
a ae brick and steel, fireproof 
Office bui ding; the first two floors will 
be occupied by its bankin 
Hoggson Bros., New York, 
preparing the plans. 


Buffalo, N. Y.—The Automatic 
Transportation Co. will build a ware- 
house addition to its plant at Main St. 
and the Brie R. R. 

The general contract has _ been 
awarded to the EASTERN CONCRETE 
STEEL CO., D. S. Morgan Bidg., for 
the erection of a theatre and office 
building for the Shea Amusement Cu. 
at Pearl and Genesee Sts. at $200,000. 
The subcontract for steel work was 
awarded to the LACKAWANNA 
BRIDGE co, 

+Che contract has been awarded to 
J. HU. TILDEN & CO., 14 Henry St, 
for the erection of a 6-story and base- 


rooms. 
Y., are 





ment store and loft building on Wash- 
ington St. for Charles A. Gould. Pians 
by James Walker, Builders Exchange. 
Cost, about $40,000. 
Bids for remodeling 
Arsenal of the 65th Regiment for a 
eity convention hall and exposition 
building aggregated $148,722. The low 
bidders are «ds. follows: 


the Broadway 


Masonry and 
carpentry, Wm. F. Felton, $63,959; 
structural iron and steel work, C. F, 
Ernst Sons, $538,765; sheet and metal 


work, Kademacher Bros., $10,548; elec- 
tric lighting, wiring and fixtures; Buf- 
falo Electrical Contracting Co., $7,500; 
plumbin and gas fitting, The McGee 
Co., $7,920. 

*Valatie, N. Y¥.—The bids received 
Oct. 25 for two cottages for inmates at 
the State Farm for Women, Valatie, N. 


Y., were rejected. New bids will be 
received by Hon. Jos. F. Scott, Super- 
intendent State Prisons, Capitol, Al- 


bany, until noon, Nov. 29. Franklin B. 
Ware is State Arch., Albany, N. Y. Ad- 
vertised Nov, 16. 

Batavia, N. Y.-A theatre building 
will be erected here by Rudolph Wag- 


ner, Buffalo. The cost will be about 
$45,000. 
New York, N. Y.—-Plans have been 


filed for the erection of a 20-story office 
building at Fourth Ave. and 20th St. 
The building will be 98 x 200 ft. and 
the estimated cost is $900,000. Neville 
& Bagge are the Archs. 

Bids will be reteived by Joseph 
Johnson, Fire Comr., 157th and 169th 
Sts.. New York, until 10.30 a. m., Nov. 
28, for a new building for an engine 
and a hook and ladder company on 
Morris Ave., south of 169th St., Boro. 
The Bronx; also a new building for a 
hock and ladder company, on the west- 
erly side of Prospect Ave. north of 
152d St., Boro. The Bronx, and for al- 
terations to quarters of Engine Co. 73, 
adjoining, and building for a hook and 
ladder company at the southeast cor- 
ner of Castle Hill Ave. and Ellis Ave., 
Boro. The Bronx, and for alterations to 
quarters of Engine Co. 64, adjoining. 

New York, N. Y.—Plans have been 
filed for the theatre that is to succeed 


the Century Theatre. It will be lo- 
cated at 238 to 242 West 44th St. and 
will be known as the Little Theatre. 


Harry C. Ingalls and F. Burrall Hoff- 
man, Jr., 527 Fifth Ave., are the Archs. 

A 12-story apartment house will be 
erected at 662-568 West End Ave. a 
corporation consisting of 8S. B. Klee, 
A. L. Borman and I. iy. Kremer is the 
owner. Architects have not yet been 
selected, 

The Hancock Construction Co., 43u 
West 119th St., will soon award sub- 
contracts for the construction of a 6- 


story apartment house at 123d St. and 
St. Nicholas Ave. The cost will be 


about $160,000. Plans were 
by Sommerfeld & Steckler, 
Sq. 


prepared 
31 Union 


Plans have been completed by 
Schwartz & Gross, 347 Fifth Ave., for 
the construction of a 10-story apart- 
ment house at Amsterdam Ave. and 
119th St. The Carnegie Construction 
Co., 420 West 119th St., is the owner. 
The cost will be about $450,000. 

Bids are being received by Cross & 
Cross, Archs., 337 Fifth Ave., for the 
construction of a 12-story apartmen: 
house at Park Ave. and 54th St. The 
Park Avenue & Fifty-Fourth Street 
Co. is the owner. 


New York, N. Y.—Plans have been 
completed by the Board of Education 
for a new $750,000 high school in the 
Bay Ridge section. The site is at 4th 
Ave., 67th and Senator Sts. The build- 
ing will be 4 stories high and bids will 
be asked as soon as working drawings 
are completed. 

New York, N. Y.—A 236-story build- 
ing will be erected to replace the 
Western Union Bldg. on the northwest 
corner of Dey St. and Broadway. Plans 
are being prepared by William Wells 
Bosworth, Arch., 527 Fifth Ave. The 
cost will be about $3,000,000, 

+Poughkeepsiec, N. Y.—The Board of 
Education has awarded the contract to 
the JOHN O'DONNELL CONSTRUC- 





TION CO., Poughkeepsie, at $47,000 to : 


erect the graded school in Church St. 
Other bidders are: Lyons Co., $53,800; 


Silas R. Smith, $54,600; Kelley Co., 
$54,799; John Leroy, $55,445; John 
Shaffer, $56,900; Torrington Co., $57,- 


673; Tracy Bros., $59,600. 


Sehenectady, N. Y¥.—Plans are being 
repared by George Post & Sons, New 
fork, N. . for a gymnasium build- 
ing, 60 x 126 ft., for the Union College 
to be erected on the College campus. 
Estimated cost, $100,000. 


Syracuse, N. Y¥.—C. M. Curtiss is 
reparing plans for a 4-story and 
asement business block, 101 x 150 ft., 
brick and terra cotta, at East Genesee 
and Grape Sts. for J. A. Griffen and 
others. Estimated cost, $50,000. 


Atlantic City, N. J.—Plans are bein 
considered by the city, the Penna, R. R. 
and the Phila. & Reading R. R. for the 
construction of a new $2,000,000 rail- 
way terminal here. It will occupy land 
facing Atlantic Ave. on the north side 
from North Carolina Ave. to Tennessee 
Ave. 


Pittsburgh, Pa.—George Hodgdon & 
Sons, Archs., have plans nearly com- 
leted for a 3-story brick store build- 
ng to be constructed at Grant St. and 
Third Ave. for the Marshall estate. 

Plans are being prepared for Joseph 
G. Armstrong, ir. ub. Wks. Dept., 
for a new market house on the Dia- 
mond Sq. site. 

Bids are being received by Charles 
Bickel for the construction of a 3- 
story and ornamental terra cotta hotel, 
apartment and office building at Fed- 

. eral and East Robinson Sts. for R. H. 
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The cost will be about $85,000. 
office building will be erected 
by the Collier Land Co., Forbes and 
Meyran Sts., Pittsburgh. Plans have 
been prepared by F. J. Osterling, Arch. 
The structural steel work contract is 
held by the AMERICAN BRIDGE CO. 

Erie, Pa.—Esenwein & Johnson, 781 
Ellicott Square Bildg., Buffalo, have 
completed plans and are receiving bids 
for construction of a 9-story and base- 
ment hotel, 80 x 195 ft., of steel, stone, 


Boggs. 
An 


brick and terra cotta at Tenth and 
Peach Sts. The Erie Hotel Co, is the 
owner. The estimated cost is $600,000. 

Philadelphia, Pa.—Plans are being 


prepared by Cope & Stewardson, Archs., 
for the erection of a $200,000 graduate 





school building for the University of 
Pennsylvania. 

Warren, Pa.—The Federation of Ma- 
sonic lodges here will erect a $200,000 
buiiding on the site of the old Y. M. 
Cc. A., which building was recently de- 
stroyed by fire. 

+Philadeiphia, Pa.—Bids have been 
received by the Department of Public 


Health and Charities for the construc- 
tion of a Home for the Indigent on the 
former Holmesburg race track, Bids 
were received as follows: The Wayne 
Contracting Co., $621,000; B. Ketcham's 
Sons, 1029 Brown St. $662,000; Doyle 
& Co., $675,000; John R. Wiggins & Co., 
$692,000; Sax & Abbott, $700,000. James 
G. Dook & Co., 1420 Chestnut St., $735,- 
077 and Edward Fay & Son, $735,380. 

Wilmington, Del.—-The LO. O. F. will 
build a’ temple at 10th and King Sts 
The estimated cost is $120,000. John 
T. Thompson, Jr., is the Arch. 


Baltimore, Md.—-A 5-story warehouse 
will be constructed at 108 Grant St. by 
T. G. Pritchard. The building will be 
32 42 ft. 

Baltimore, Md.—The Calvary Evan- 
gelical Lutheran Congregation is hav- 
ing plans prepared by John F. Ger- 
wig, Arch., 210 East Lexington St., for 
the construction of a 1l-story and base- 


ment church, 

Hagerstown, Md.—VlVlans have been 
prepared by Mack & Kountz, Hagers- 
town, for the construction of an 
apartment and store building. Dury 
& Meredith are the owners. 

+Washington, D. C.—Bids were re- 


ceived as follows on Nov. 
Knox Taylor, Superv. 
Dept., Washington, for construction of 
a new building for the Bureau of 
Printing and Engraving, Washington, 
om GKS (a) limestone; (b) granite; 
Charles McCaul, Philadelphia, (a) $1, 
299,900, (b) $1,535,900; James G. Doak 
& Co., Philadeiphia, (a) $1,289,400, (b) 
$1,547,400; William H. Maxwell, San 
Diego, Cal., (a) $1,272,700, (b) $1,560,- 
700; W. A. Chesterman, Richmond, Va., 
(a) $1,338,000, (b) $1,686,000; George A. 
Fuller Co., New York, (a) $1,179,000, 
(b) $1,440,000; John Gill & Sons, Cleve- 
land, Ohio, (a) $1,265,000, (b) $1,550,000; 


16, by James 
Arch., Treasury 


Conners Bros. Co., Lowell, Mass., (a) 
$1,366,000, (b) $1,629,000; J. HENRY 
MILLER, Baltimore, (a) $1,169,447, 
(b) $1,422,226 (awarded contract); 
Norcross Bros. Co., Worcester, Mass., 
(a) $1,360,000; (b) $1,535,486. Wood- 
berry & Leighton Co., Boston, Mass., 
(a) $1,282,607, (b) $1,535,486. Luke 
A. Burke & Sons Co., New York, 
(a) $1,287,000, (b) $1,652,000; Cramp & 
Co., Phiiadelphia, (a) $1,294,192, (b) 
$1,559,817. Noted Oct, 12. 

Plans have been completed for a 


new colored normal school on Georgia 


Ave. The building will be 260 ft. 
square and cost $180,000. Bids will be 
asked soon. Snowden Ashford is the 
Arch. 

+#Richmond, Va.—The contract for 
the constructoin of a church building 


for the St. James Episcopal church on 
West Franklin St., has been awarded 
to the JOHN T. WILSON CO., at $93,000. 

Salem, Va.—Plans are being re- 
pared by Charles M. Robinson, oa- 
noke, Va., for a 3-story college build- 
ing for the Roanoke Women’s College, 
Salem. The cost will be about $75,000. 


Norfolk, Va.—Plans are being pre- 
pared by Granville Temple Snelling, 37 
East 30th St., New York, N. Y., for the 
construction of a hotel building. The 
cost will be about $150,000. The Nor- 
folk Southern R. R. is the owner. 


+Charieston, 8. C.—Thomas R. War- 
ing has awarded the contract for the 
construction of a 2-story brick resi- 
dence, 49 x 45 ft., to the CHARLESTON 
ONG. & CONTG. CO. J. S. Calhoun, Jr., 





is Supt. 

Atlanta, Ga.—William Healey has 
decided upon plans for the construc- 
tion of an 18-story office building on 
Forsyth St. 

Athens, Ga.—-A school of pedagogy 


will be erected at the University of 
Georgia. D. C. Barrow is Pres. 


Inverness, Fla.—Bids will be received 
by the Board of County Commissioners 
until Nov. 27 for erecting a fireproof 
court-house. Willis B. Riggers, Tampa, 
is Arch. 

Quincy, Fia.—Plans are being pre- 
pared by Hentz & Reid, Atlanta, Ga., 
for the construction of the proposed 
court-house here. The cost is esti- 
mated at about $50,000. 


+#Florence, Ala.—James Knox Taylor, 
Superv. Arch., Treasury Dept., Wash- 
ington, D. C., has awarded the contract 
for the construction of a post-office at 
Florence, Ala., to BARNES BROS., Lo- 
gansport, Ind., at $98,800. Noted Nov. 2. 


+Jonesboro, La.—The contract has 
been awarded to the FALLS CITY 
CONSTRUCTION CO., Louisville, Ky., 
for the proposed court-house. The cost 
will be about $60,000. Stevens & Nel- 
son, New Orleans, are the Archs, 
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Nashville, Tenn.—A Masonic Temple 
will be constructed in the central part 
of the city by the Scottish Rite Ma- 
sons of the Valley of Nashville and 
Cumberland Lodge. The probable cost 
will be $200,000. 

Louisville, Ky.—Bids will be received 
by the Board of Hospital Commission- 


ers, 312 Colambia Bidg., until Jan. 4 
for the erection of the Louisville Pub- 
lic Hospital Plans were prepared by 
D. X. Murphy & Bro., 140 South Fifth 
St., Louisville 

Louisville, Ky.——-The Sunny Brook 
Distillery Co, has been granted a per 
mit to erect a brick and steel ware 


house at 28th 


and Broadway, 1 story, to 
cost $100,000. 


Cincinnati, Ohio.—Plans have been 
eompleted by Swift & Co. for the erec- 
tion of a 4-story, 75 100-ft. concrete 
warehouse. Bids will soon be asked. 

Cleveland, Ohio.—-The contract for 
the erection of a 15-story hotel on Eu 
clid Ave. and East 12th St. has been 


awarded to the JAMES L 
of Pittsburgh, Pa. The 
is $2,000,000 

Columbus, Ohio.—©. L. 
has awarded the 
Struction of a 


STUART CoO., 


estimated cost 


Inscho, Arch., 
contract for the con- 
physicians building on 


N. High St. for Dr. W. D. Inglis to C 
A. SIBLEY It will be of brick and 
stone and three stories high 

Akron, Ohio.—At a recent meeting 
of the Board of Education, Harpste: 
& Bliss, Archs., were employed to pre 
pare plans and specifications for anew 


school building in the Hart allotment 
to cost in the neighborhood of $65,000 
Columbus, Ohio.—-The Methodist 


Children’s Home Society will 
$100,000 home, it is reported 
Cleveland, Ohio. 
completed for 
section of The Hollenden, facing on 
East Sixth St. The portion of the 
building now standing will be replaced 
by a modern fireproof Structure, nine 
stories high. The construction will be 
of steel and concrete, granite walls for 


erect a 


Plans 
rebuilding 


have been 
the central 


the first story, with glazed brick and 
terra cotta for the walls on the other 
floors, 

Middletown, Ohio.—Plans have been 
completed by Frank L. Packard, Arch., 
Columbus, Ohio, for a Carnegie Li 
brary building. 

Toledo, Ohio. A 20-story bank 


building will be erected by the Secona 


National Bank. Plans are being pre- 
pared by D. H. Burnham & Co., Archs., 
80 East Jackson Blvd., Chicago. The 


cost will be about $650,000. 


Dayton, Ohio.—-Bids were 
follows on Nov. 20 by James Knox 
Taylor, Superv. Arch., Treasury Dept., 
Washington, D. C., for the construction 


received as 


of a U. 8. post office at Day- 
ton, Ohio: (a) limestone, (b) sand- 
stone; Charles McCaul Co., Phila 


delphia, Pa., (a) $415,911, (b) 
$423,911; marble, add $87,000; granite, 
add $100,000; Bedford Stone & Con- 
struction Co Indianapolis, Ind., (a) 
$454,000, (b) $464,000; marble, add $94,- 
000; Harman Bros., Williamsport, Pa., 
(a) $430,000, (b) $445,600; marble, add 
$105,000; R. E. Heningham, New York, 
N. Y., (a) $435,000, (b) $445,620; mar 
ble, add $82,,620; M. Yeager & Sons, 
Danville, lL, (a) $467,461, (b) $477,661 
marbie, add $88,072; Conners Bros. Co., 
Lowell, Mass., (a) $462,200, (b) $473,- 
000; marble, add $83,000; Dieter & 
Wenzel Construction Co., Wichita, 
Kan., (a) $449,000, (b) $547,000; mar- 
ble, add $95,000; Reaugh Construction 
Co., Cleveland, Ohio, (a) $479,500, (b) 
$487,500; marble, add $79,000; granite, 
add $88,500; Charles W. Gindele Co., 
Chicago, Ill, (a) $440,000, (b) $450,000; 
marble, add $85,000; Bailey, Koerner 
Co., Louisville, Ky. (a) $499,227, (b) 
$505,909.30; marble, add $109,640; 
Barnes Bros., Logansport, Ind. (a) 
$555,000, (b) $600,000; marble, add 
$90,600. 

Urbana, Ohio.—Bids will be received 
by the Board of Education Nov. 27 for 
the construction of a school building. 
Plans and specifications were prepared 


by Architect Gotwald, Springfield, 
Ohio. 
Arcadia, Ind.—Bids will be received 


until Nov. 24 by Jacob G. Kepner, Trus- 
tee of Jackson Township, for the con- 
struction of a high school. 


Buffton, Ind.—Dr. F. M. Dickason has 
completed plans for the construction of 
a sanitarium and private hospital here 


Brazil, Ind.—Plans have been com- 
pleted by M. Johnson, Brazil, for the 
»sroposed court-house for Clay County 
he cost will be about $200,000. 

Evansville, Ind.—It is reported that 
the City Council has taken steps to 
construct a colosseum. The cost will 
be about $200,000. 

Brazil, Ind.—The Commissioners of 
Clay County have set Nov. 29 as the 
date for selecting a plan for a new 
court-house. Bids will: be asked for 
immediately following the selection. 


Elwood, Ind.—Harry J. Milligan, In- 
dianapolis, haa ordered plans on which 
he will receive bids for the ereciion 
of a 3-story brick business block. The 
estimated cost is $60,000. 


Evansville, Ind.—The Ohio Valley 
Seed Co. will soon ask for bids for the. 
erection of a large warehouse on the 
site of the building recently destroyed 
by fire. : 


Indianapolis, Ind.——The trustees of 
the local Lodge of Elks will ask for 
bids for the erection of a hotel along 
lines of the Elks Hotel in New York. 
The building will be ten stories high 
with a lodge room occupying the top 
floor. The estimated cost is $100,000. 
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Madisonvitie, Ky.—The Citizens have 
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bonds for Water-works improvements 
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Athens, Onis. 

that 


Tipt Ind.— we are advise. 
the city is Consider} the constriction 
ofa water-works aye 


| Est! mated 
soe 8,000. Arthur 4 Herren ;; Supt 
; 8. 




















on 
000 


ater 


uve 
the 


ov 


of 


ed 
til 


at 
on 


yt. 














































































































































sopplement—November 23, IQIt. 


tie, Ind.—The oy Council is 


ids for remodeling and im- 
water-supply system. 

_ Ind.—The citizens have 
id and equip a municipal 


vot k Bids will be asked as 
eater we s and specifications have 
gon a8 PS ted. 
peen 0° a -We are officially advised 
?. C contemplates additions to 
at Water system, ichael Horan is 
e ues 
city Eng 
_ Ind.—The Sheridan Water 
sheride’ recently incorporated, vwili 
& Hea’ for bids for the construction 
goon Spent of a water-works sys- 
and at ice plant. J. L. Vickery is 
te 
pres. “ 
il—We are officially ad 
a he city is considering ad- 
viseys to (he water system. Charles 
dipner is City Engr. 
kin, 1.—We are officially ad- 
Bevthat EB. Pickens, Consult. Engr. 
vise’ ankalece, IL, is preparing plans 
of Specifications for the construction 
and SP iter-works system here. Esti- 
of 2 West, about $25,000. Bids will be 


asked in December. 

chicago. llL—The Council Committee 
Water Supply on Nov. 14 approved 

on reconstruct the water sys- 


the plan to 

j stockyards district. The 
mn ona improvements include the fol- 
pore: Rehabilitation of the 22d St. 
station, $220,000; Roseland feeder main, 


124,000; ‘7th St. feeder main, $55,000; 
iW ‘engines for Roseland pumping sta- 
oe $270,000; Western Ave. tunnel, 
Western Ave. pumping sta- 
ion, $1,100,000; Western Ave. feeder 
eae 4720: total, $3,104,720. Frank 


maison is Chn, Com.;'L. 5. McGann 
;Comr. Pub, Wks. 


‘as will be received by L. EB. Mc- 
oan comr. Pub. Wks., until Dec. 20, 
pr furnishing and installing three ver- 


tical triplex, single-acting pumps, 
driven by direct-connected, vertical 
triplex-expansion condensin engines, 
with auxiliaries, etc., at the ke View 


pumping Station, Montrose Boulevard 
and Clarendon Ave. 

De Kalb, Il.—Bids will be received 
by the Water Committee until Dec. 2 
for furnishing the material and drill- 
ing a deep well. 

a Heights, Tll—The citizens 
ae etal to. issue $10,000 of bonds 
for the installation of water-works. 


Rock Island, I11.—We are Officially 
advised that bids were received by Lt. 
Col. George W. Burr, Ordnance Dept., 
U. s A. Rock Island, as follows on 
Nov. 17 for the installation of a filtra- 
tion plant at Rock Island Arsenal, 
Rock Island, (a) on 3-filter basin, (b) 
on 2-filter basin, (c) on 2-filter basin: 
John W. Danforth Co., Buffalo, N. Y., 
(a) $41,000, (b) $38,700, (c) $31,525 
(omitting one fire pump with motor 
and all connections; drain tiling omit- 
ted; ordinary gate-valves with floor 
stands and operating wheels in lieu of 
operating tables and provided connec- 
tions to all outside piping are made by 
the Government); Pitt Construction 
Co Pittsburgh, Pa. (a) $35,800, (b) 
$33,800, (c) $30,800 in case one com- 
plete fire and general service unit in- 
cluding piping is omitted, $33,050 in 
case reservoir pump and suction pipe 
are omitted, and wash water pump 
used in lieu thereof, $33,400 in case 
system of manifold piping is used, and 
$33,000 in case wash water pump is 
omitted and Cg Tg e fire ump 
used; Pittsburgh Filter Mfg. Co., Pitts- 
burgh, Pa., (a) $37,600, (b) $35,600; on 
the company’s specifications, (a) $39,- 
250, (b) $37,250, (c) $36,450 if Sections 
2 and 15 are omitted; $37,650, if 
strainer system is used as specified in 
the general specifications; $38,250, 
should equipment as per Section A of 
enclosed specifications in place of Sec- 
tion 9 be used; $37,475, should equip- 
ment as per Section B be used in place 
of Section 10; $38,000, should equip- 
ment as per Section C, omitting sight 
glasses from Section 5; N. Y. Conti- 
nental Jewell Filtration Co., New York, 
(a) $38,000, (b) $36,000; M. L. Bayard, 
piiladelpaaey Pa., (a) $43,500, (b) $41,- 


*#South Wayne, Wis.—Bids were re- 
ceived on Nov. 15 | the Village Board 
for furnishing all labor and material 
for the construction of a_ complete 
water-works system, including deep 
well, power-house, pumping plant, dis- 
tribution system, a tower and tank. 
We are officially advised that the con- 
tract has been awarded to J. N. ROH- 
ERTY, of Monticello, Wis., at $9,086. 
Other bidders were: A. L. Maddrell, 
Monroe, Wis., $10,406; W. H. Carter 
Cont. Co., Chicago, $9,341; E. T. Sykes, 
Minneapolis, $9,379; ‘'G. 'W. Leisman, 
Fort Atkinson, Wis., $9,300; W. Blake, 
La Crosse, Wis., $9,165. The contract 
for steel tower and tank was awarded 
to the CHICAGO BRIDGE & IRON 
Works, 105th and Throop Sts., Chicago. 
8S. W. Hicks is Engr., Warren, III. 


Manhattan, Iowa.—We are officially 
advised that the city is considering ad- 
ditions to the water-works system. 
George Herman is Supt. Pub. Wks. 


Audw Iowa.—The citizens have 
voted in favor of issuing $26,000 of 
bonds for additions to the water sys- 
tem. Noted on Oct. 5. 


Mason City, Iowa.—Bids will be re- 
ceived until $ p. m., Dec. 12, by J. H. 
McEwen, Si k., for a 3.000,000-gal. 
pump, ineluding condensers, 


Bayard, lowa-—The citizens have 
voted in favor of issuing $10,500 of 
bonds for the installation of a water- 
ats system. F. E. Munger is City 


ENGINEERING NEWS. 


Brainerd, Minn.—The city will re- 
ceive bids for repairing water-mains 
until 6 p. m., Nov. 25 


Waseca, Minn.—The town will erect 
a new steel tank and tower and lay 
over two miles of water-mains. Bonds 
for $15,000, have been voted and sold. 


Coffeyville, Kan.—We are officially 
advised that plans are being prepared 
for additions to the water system. B. 
L. Jones is Water Comr. 


Yates Center, Kan.—The citizens, it 
is reported, have voted in favor of issu- 
ing $35,000 of bonds for purchasing 
and enlarging the water system. 


Fowler, Kan.—Worley -& Black, Con- 
sulting Engrs., Kansas City, Mo., are 
preparing plans for the construction of 
@ water-works system here. Esti- 
mated cost, $15,000. 


Leavenworth, Kan, — Preliminary 
plans have been completed for the con- 
struction of a municipal water system. 


+#Mound City, Kan.—The contracts 
for constructing the water-works = 
tem here have been awarded by the cit 
to THROGMARTIN, GARDNER 
MARTIN, of Ft. Scott, Kan., for con- 
struction; filter plant, to PITTSBURGH 
FILTER MFG. CoO., of Pittsburgh, Pa., 
and pumps, to KANSAS CITY ENGI- 
NEERING CoO., Kansas City, Mo. The 
total cost will be $23,645. 


Parsons, Kan.—We are officially ad- 
vised that the city is considering the 
laying of two miles of 24-in. water 
main. P. C. Larsen is Water Comr. 


+Wilcox, Neb.—Bids were received 
on Nov. 17, by F. J. Mershon, Village 
Clk., for the construction of the water- 
works system. We are officially ad- 
vised that the contract was awarded 
to the DES MOINES BRIDGE & IRON 
CO., of Des Moines, Iowa, at $12,226. 


Falis City, Neb.—We are officially 
advised that the proposed extensions 
to the watermains will cost $10,000. 
Noted on Nov. 9 


Rapid City, S. Dak.—Bids were 
opened on Nov. 6 by the city for about 
5 miles of 14-in. wooden water pipe. 
We are officially advised that the con- 
tract was awarded to the WASHING- 
TON PIPE & FOUNDRY CO., of Ta- 
coma, Wash., at $21,995. 


Fargo, N. Dak.—Bids will be re- 
ceived until 5 p. m., Dec. 4, for a 6-in. 
water-main in Tenth St., from First to 
none Aves. E. R. Orchard is City 

udr. 


MeClusky, N. Dak.—The City Engi- 
neer is preparing plans for the install- 
ation of a water-works system. 


Malta, Mont.—The Secretary of the 
Interior has authorized the eclama- 
tion Service to construct an inverted 
siphon at Peoples Creek, and to extend 
the dike at that point, in connection 
with the Milk River Irrigation Pro- 
ject, Montana. The siphon is to take 
the place of the temporary flume now 
in use and which is liable to be carried 
out by breaking ice in the spring. The 
sum of $8,000 has been allotted for 
this work. C. P. Williams is Project 
Engr., Malta. 


St. Louis, Mo.—We are officially au- 
vised that plans for increasing the dis- 
tribution service of the water-works 
system contemplate the following ex- 
tensions: Distribution mains, 6-in., 
38,850 ft.; 12-in., 7,000 ft.; estimated 
cost, $105,000; 36-in. pump main, 4,870 
ft., $55,000; 30-in. distribution main, 
12,400 ft., $100,000; 36-in. pump main, 
17,630 ft., $300,000; 36-in. connecting 
pump main, 1,500 ft., $20,000; two 20,- 
00,000-gal. triple expansion pumps, 
$250,000; remodeling boiler-house, $30,- 
000; changes in settling basins, $60,- 
000; total, $820,000. Edward E. Wall 
is Water Comr.’ Noted on Nov. 9. 


Independence, Mo.—We are officially 
advised that no bids were received on 
Nov. 10 by the village for the installa- 
tion of the proposed weil system. New 
bids will be asked in the spring. 


Pittsburg, Mo.—The City Commission 
is considering a bond issue for $40,000 
for improvements to the water-works 
system. 


Kansas City, Mo.—The Fire and Wa- 
ter Board on Nov. 8 ao xeces the plan 
of Wynkoop Kiersted, Consult. Engr., 
for a reinforced concrete tunnel 7-ft. 
diameter, between uindaro Pump- 
ing Station and aw Point for 


furnishing water to the Turkey Creek 
Pumping Station. Estimate cost, 
$100,000. 

Mountain Grove, Mo.—The City 


Council is considering an issue of $25,- 
000 of bonds for the installation of a 
municipal water-works system. 


Clarendon, Ark.—The city will proba- 
bly award the contract for the proposed 
water system in December. 

Fort Smith, Ark.—We are officially 
advised that the city is considerin 
additions to the water system. M. 
Reed is City Engr. 


Marlin, Tex.— The Water Works 
Committee of the City Council has 
recommended that the city purchase 
the interests and lease of A. R. Wright 
in the local water-works plant and 
distributing system and that bonds be 
issued for $20,000 for enlarging and 
improving the plant. 


Sherman, b> ap PI and other 
machinery will be installed in the mu- 
nicipal water and light plant here. 
Harvey McDuffie is Supt. 


Fort Worth, Tex.—See item under 
Miscellaneous Contracts—Levee, Fort 


Worth, Tex. 
Bartlesville, Okla.—The Bartlesville 
Water Co. of Bartlesville, has been in- 
. corporated with a capital of’ $150,000. 


The incorporators are: S. W. Swabey, 
Chicago, Ill.; T. George and John C. 
Hughes, of Bartlesville. 


Afton, Okla.—W. E. Blackwell, Con- 
sult. Engr., of Afton, is preparing plans 
for repairs and extensions to the 
water-works system. Estimated cost, 
$10,000. 


Worthington, Okla.—The citizens on 
Nov. 7 voted to issue bonds for $20,000 
for the installation of a water-works 
system. 


Inola, Okla.—The town has voted to 
issue $19,500 of bonds for the installa- 
tion of a water-works system. 


*Muskogee, Okla.—Bids will be re- 
ceived by the Mayor and City Council 
until 10 a. m., Dec. 5, for furnishing 
and erecting a 6,000,000-gal. horizontal 
high-duty crank and fly-wheel we 4 
ing engine, to operate against 320 ft. 
total head. Specifications can be seen 
and secured at the office of Alex. Pot- 
ter, Consult. Engr., 114 LAberty St., New 
York, or at the office of the City En- 
gineer, Muskogee. E. H. Fleming is 
Comr. Water and Sewers. Advertised 
last week. 

Oklahoma City, Okla.—We are offi- 
cially advised that the city is consid- 
ering additions to the water system. 
W. H. Hampton is Water Comr. 

Fort Collins, Colo.— We are officially 
advised that the city is considering ad- 
ditions to the water system. About 


10,000 ft. of mains will be laid. Ray 
Baxter is Water Comr. 
+Sterling, Colo.—We are officially 


advised that the WALKER MFG. CO., 
of Denver, Colo., has secured the con- 
tract for the fabrication of the steel 
comprising 27 steel gates for the in- 
take, branching works and waste-ways 
on the Prewitt Canal; also eight c.-i. 
sluice gates for the Prewitt Reservoir. 
The Prewitt Land & Reservoir Co. pro- 
ject is located near Sterling. J. C. Ul- 
rich, 210 West Second Ave., Denver, is 
Ch. Engr. 

*Denver, Colo.—The contract has 
been awarded to McKAY & GEDDES, of 
Denver, for constructing a 60-in. con- 
duit from near Deansbury, Platte 
Canyon, to Marston Lake, for the Den- 
ver Water Co. The conduit will be part 
of the Denver water supply system, and 
will complete the connection between 
the Cheesman Reservoir and Marston 
Lake. It will have a daily capacity of 
about 60,000,000 gals. Estimated cost, 
about $250,000. 





+#Boulder, Colo.—We are officially 
advised that the PETER O'BRIAN 
CONSTRUCTION CO., Nassau Bidg., 


Denver, Colo., was awarded the con- 
tract for constructing the Silver Lake 
Dam, at $52,196. Fred R. Dugan is 
City Engr. Noted on Nov. 9. 


*Boise, Idaho.—Bids will be received 
by the Crane Falls Power & Irrigation 
Co. for the construction of a dam, 
power-house and pumping station on 
the Snake River in Southern Idaho un- 
til Dec. 10. Plans and specifications 
may be seen after Dec. 1 at the offices 
of Smith, Kerry & Chace, Lewis Blidg., 
Portland, Ore., and Winch Bldg., Van- 
couver, B. C., and also at the office of 
the company at Boise. The company 
will arrange for its representative to 
accompany responsible contractors to 
the site of the works near Mountain 
Home and Caldwell, Idaho. Estimated 
cost, $500,000. 


Winnemucca, Nev. 
sidering the 
water plant, 


+Mabton, Wash.—The Secretary of 
the Interior, Washington, D. C., has 
awarded following contracts in connec- 
tion with the Mabton Division of the 
Sunnyside Unit, Yakima Irrigation Pro- 
ect, Washington: To A. L. SMITH, of 
North Yakima, for the construction of 
trenches and backfilling involving the 
excavation of 10,000 cu. yds., at $4,845; 
to the MIDLAND ENGINEERING CoO., 
of North Yakima, for 4,450 lin. ft. of 
25-in. wood stave pipe complete in 
place, and 3,600 lin. ft. of 29-in. wood 
stave pipe complete in place; and small 
concrete and steel structures, at $10,055. 
Noted on Nov. 2 


Okanogan, Wash.—The Reclamation 
Service is making an investigation of 
the feasibility of extending the Okan- 
ogan Project in Washington by the ad- 
dition of two units, both to be irri- 
gated i pemeee. One of the units in- 
cludes 1,100 acres in the present pro- 
ject limits known as Robison Flat and 
requires a lift of approximately 180 ft.; 
the other will take in lands in the 
Colville Indian Reservation. To effect 
this it will be necessary to construct a 


The town is con- 
installation of a new 





power plant on the Salmon River and 
transmit the power to the various 
points from which water will be 


pumped into the canals from Okano- 
gan River. The feasibility of the 
scheme depends upon the cost and in 
some measure upon the ability of the 
Service to dispose of the surplus power 
which can be developed from its plant. 
Up and down the Okanogan River are 
numerous benches which might be ir- 
rigated from pumps operated by this 
ower. Ferdinand Bonstedt is Project 
ngr., Okanogan, 


Burns, Ore.—Preliminary surveys and 
estimates have been made for an irri- 
ation system in the Silvies River Val- 
ey near here. Construction work will 
probehty be started in the spring. C. 
McConnell; of Burns, Ore., and O. 
——e of Boise, Idaho, are inter- 
es 


Los Angeles, Cal—The Board of 
Public Service will receive bids until 
2 p. m., Nov. 28, for furnishing about 
61 tons of Standard bell and spigot 
c.-i. water pi with fittings. James 
P. Vroman is ‘ 
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San Francisco, Cal.—The F. C. Rob- 
erts Co., Sheldon Bldg., San Francisco, 
has been recommended for award of 
contract for the construction of a 600,- 
000-gal. tank on Ashbury Heights for 
the auxiliary high-pressure fire-pro- 
tection system at $12,350. 

Toronto, Ont.—See item under Mis- 
cellaneous Contracts—Asphalt, Btc., 
Toronto, Ont. 


Colenia Dublan (Chihuahua) Mex. 
The Corralitos Cattle Co., is construct- 
ing a dam across the river near here 
and will install pumping machinery for 
the irrigation of a large tract of land 


SEWERAGE. 


(*Denotes that this work is advertised in 
Engineering News.) 


Salem, Mass.—We are officially ad- 
vised that the City contemplates the 
construction of a sewer to cost $20,000 
in South Salem. P. J. Kelly is Sewer 
Comr. and Supt. Pub. Wks. 

New York, N. Y.—Bids will be re- 
ceived by George McAneny, Pres. Boro 
Manhattan, until 2 p. m., Nov. 27, for 
furnishing all labor and materials re- 
quired for altering and improving 
the sewer in ll7th St., between Har- 
lem River and Pleasant Ave. 

New York, N. Y¥.—See item under 
Streets and Roads. 

+Rochester, N. Y.—Contracts for 
sewer construction have been awarded 


by the Board of Contract and Supply, 
as follows: West Ave. sewer, to WHIT- 


MORE, RAUBER & VICINUS, Roch- 
ester, at $18,569; Parkway Ave. sewer, 
to THOS. HOLAHAN & CO., Rochester, 
at $5,320 

#+Buffalo, N. Y.—A contract for con 
structing tile sewers in Cambria St 
has been awarded to J. M. FAHNING, 


at $5,250. 

Niagara Falis, N. ¥.-The 
Public Works has received three 
plans from the City Engineer to lay 
sewers in Falls St. One is to construct 
the sewer in 


Board of 


the center of the thor- 
oughfare for $85,000; the second to 
yarallel both sides of the street for 
95,000, and the third to lay pipes 12 
ft. south of the center line, to provide 
for the reception of underground wires 
for $155,000 All three propositions 
have been deferred 
Troy, N. ¥.—See 
and Roads. 


Whitestone, N. Y.—The Village is 
considering the construction of a sew 
er to extend from Fifth Ave to a 
point in the Sound, near Malba Dock 
Estimated cost, $75,000. 

Caldwell, N. J. 
considering the 
sewage disposal 
cost, $90,000. 


Beaver Falls, Pa.—We are officially 
advised that plans and specifications 
have been prepared for a complete 
new sanitary sewer system. Harry T 
Barker is City Engr. 

Philadelphia, Pa.—Bids will be re- 
ceived by the Department of Public 
Works, until noon Nov. 28, for con 
structing main and branch sewers and 
the Pennypack disposal plant, accord- 
ing to plans on file with the Chief En- 
gineer. Harry A. Mackey is Dir. 

+Pittsburgh, Pa.—A contract for 
constructing a sewer in Greenwood 
St. has been awarded to the M. OHER- 
RON CoO., First and McKeon Sts., Pitts 
burgh, at $5,127. 

Springdale, Pa.—See item 
Water Supply-lIrrigation. 

Mobile, Ala.—See item under Streets 
and Roads. 


Amory, Miss.—See item under Water 
Supply-Irrigation. 

Morgan City, La.—See 
Watér Supply-Irrigation. 


items under Streets 


The City Council are 
construction of a 
plant Estimated 





under 


item under 


Louisville, Ky.—See item unde: 
Bridges. 
#+Pleasant Ridge, Ohio.—Bids will 


be received by H. B. Hayden, Vil. Clk., 
until noon, Dec. 16, for laying 62,746 
lin. ft. of sewer pipe, 5,042 ft. of c. i 
pipe, and 451 ft. of lock bar pipe; 67,- 
788 ft. of trenching and backfilling; 
138 manholes, purification works, etc. 
The Riggs & Sherman Co., The Nasby, 
Toledo, Ohio, are Consult. Engrs 


Youngstown, Ohio.—Bids will be re- 
ceived by the Director of Public Ser- 
vice, W. H. McMillin, Clk., until noon, 
Dec. 1, for constructing a sewer in 
Kendall Ave. from Glenwood Ave. to 
Edwards St. 


Terre Haute, iInd.—Bids for sewer 
construction have been received by the 
Board of Public Works, as follows: 
College Ave., from 17th to 22nd St., 24- 
in. pipe sewer; cost estimate, $4,000: 
Robert Routzahn, $3,320; J. P. Welch, 
$3,458; P. O'Leary & Sons, $3,745. Tenth 


St., Oak to Hulman St., 24-in. pipe 
sewer; cost estimate, .$7,000: J. P. 
Welch, $7,102; P. O'Leary & Sons, $6,- 


999; inth St., Maple to Florida Ave., 
24-in. pipe sewer; cost estimate, $4,190: 
P. O'Leary & Sons, $4,162. 

Anderson, Ind.—-The Cit contem- 
plates the construction o approxi- 
mately one mile of from 5 to 7-ft. 
sewer. Estimated cost, $50,000 to $60.- 


000. H. C. Brown is Comr. Pub. Wks. ° 


Julietta, iInd.—The 
of Marion County, 
ordered plans and specifications for a 
sewerage system from the Asylum for 
the Incurable Insane at Julietta and 


Commissioners 


a disposal plant. Albert Sahm is 
County Audr. 
Kendaliville, Ind.—Bids will prob- 


ably be asked early in the spring for 
constructing a sewer system north of 


Indianapolis, have. 





one ineNg ELK RE WOIT I Me eater HET Re A 


234 


the tracks of the Lake Shore R. R. 
Estimated cost, $15,000. W. P. Myers 
is City Clk. . Noted, Nov. 2. 

Peru, Ind.—-The City is considering 
the construction of a sewer on Chest- 
nut St. Ostimated cost, $23,000. 


Bidcomington, Hl.——Bids will 
ceived until Nov. 23, 
1,000 ft. of 4-ft. brick sewer. Elmer 
Foisom is City Engr. 

*Glenellyn, I11.—Bids will be received 
by the Board of Local Improvements, 
until Dee. 1, for furnishing material 
and constructing a system of sanitary 
sewers and a sewage purification 
plant. The Aetna Engineering Bur- 
eau, 17 La Salle St., Chicago, are Con- 
sult. Engrs. Byron Williams is Pres. 
of Bd Noted, Nov. 9. 

Fond du Lac, Wis.-Bids will be re- 
ceived by John F. Hohensee, City 
Clk, until 38 p. m., Nov. 28, for the 
construction of a sanitary sewer in 
Loyd St. 

Milwaukee, Wis.—-Bids 
ceived by the Board of Public Works, 
until 10.30 a. m., Nov. 23, for laying 
house drains and water connections in 
various streets. Harry E. Briggs, is 
Comr. Pub. Wks. 

+*Denison, Llowa.—The contract 
constructing 9,400 ft. of sewer has 
been awarded to WILLIAM FITCH, 
Omaha, Neb., at $4,296. The bids 
ranged to $7,100. Noted, Nov. 2, 

+Fort Dedge, lowa.—The contract 
for constructing a sewer in District 4, 
has been awarded to W. L. STUART, 
Fort Dodge, at $5,051. 

Manning, lowa.—Plans have been 
prepared tor a Sanitary sewer system 
for the Town of Manning. P. A. Ed- 
quist, Omaha, Neb., is Engr. 
Litehfield, Minn,—Preliminary 
for a gravity sewer system are 
drawn by L. P. Wolf, Consult. 
Essex Bidg., St. Paul, Minn, 
cost, $15,000. 
Duluth, Minn.- 
about three 
a sanitary 


be re- 
for constructing 


will be re- 


for 


plans 
being 
Engr., 
Estimated 


Bids will be asked in 
months for constructing 
main trunk sewer from 
Austin toe Superior Sts., in the Wood- 
land District. Estimated cost, $45,- 
605. R. Murcheson is Clk. Bd, Pub. 
Wks Noted Nov. 9. 


Atchison, Kan.—Bids will be re- 
ceived about Dec. 4, for constructing 
approximately 14,500 ft. of from 6-in. 
to 5-ft. sewers in District K. 8S. K 
McCrary is City Engr. 

Aberdeen, 8S. Dak.—-We are officially 
advised that the City contemplates the 
construction of a disposal plant two 
miles from the city and a pipe line 
connection. W. G, Potter is Engr. in 
Charge of Sewers. 

Kansas City, Mo. 
prepared by Paul McGeehan, Supt. 
Sewer Construction, for the balance of 
the Brush Creek sewer, and bids for its 
construction will soon be asked. 


Sedalia, Mo.—-F. T. Leaming, Sedalia, 
is preparing plans for storm and sani- 
tary sewers and a disposal plant. Esti- 
mated cost, $75,000, 

Union, Mo.—The 
Chemical Bidg., St. Louis, 
ing plans for pipe sewers. 
cost, $10,000. Noted Nov. 9. 

Tioga, Tex.—-See item under 
Heat and Power. 

+Denver, Colo.—The 
constructing sanitary 
district No. 11 of the West and South 
Side Sanitary Sewer District, has been 
awarded to the WESTCOTT-DOAN IN- 

ESTMENT CO., at $27,785. The other 
bids were: Dennis Gibbons Construc- 
tion Co., $35,877; Commonwealth Con- 
struction Co., $32,491; Denver-Pueblo 
Construction Co., $30,053; Dillon Stone 
Co., $30,924; National Constructon Co., 
$33,653; Gaffty & Keefe Construction 
Co., $33,387; Peter O'Brian Construc- 
tion Co., $33,853; J. R. Gordon, $31,223. 
Tully Construction Co., $54,536. Noted 
Oct. 5. 

+Coalinga, Cal,.—A 
sewer construction has been awarded 
to H. M. SCHAFFER, at $26,317. 

San Francisco, Cal.—The contract 
for hauling and laying ec. i. pipe for 
section B of the Ingleside outlet sewer 
has been awarded by the Board of 
Public Works to the COAST IM- 
PROVEMENT CO., 68 Post St. San 
Francisco, at $23,596. 

Venice, Cal.—Resolutions 
passed for constructing 
sewers in various 
Thatcher is City Clk. 

Toronto, Ont,—See 
cellaneous Contracts; 
Toronto, Ont. 


Plans are being 


Fuller-Coult Co., 
is prepar- 


Estimated 
Light, 


contract for 


sewers in sub- 


contract for 


have been 
vitrified pipe 
streets. Se & 


Mis- 
Etc., 


item under 
Asphalt, 


GARBAGE DISPOSAL. 


(#Denotcs a contract awarded.) 


City, N. J.—Bids were 
as follows on Nov. 13 by 
Street and Water Board for the re- 
moval of garbage and ashes, (a) re- 
moval without separation, (b) for sep- 
arate removal of garbage and ashes: 
O'Reilly Bros., (a) $60,000, (b) $62,300; 
James Conlon & Co., (a) $54,500, (b) 
$79,000; Thomas Harrington Sons Co., 
(a) $52,975, (b) $56,975. Bids on the 
above contract were rejected on a 
former call and list of bidders noted 
on Oct. 19. 


Philadelphia, Pa.—Bids will be re- 
ceived by Harry A. Mackey, Dir. Pub. 
Wks., until noon, Nov. 27, for Sched- 
ule A, for cleaning streets, alleys, in- 
lets, public market houses and for the 
removal of ashes, household waste, 
and rubbish during the year 1912. 


Jersey 
cieved 


re- 
the 


ENGINEERING NEWS. 


I 


Newport, Ky.—The citizens on Nov. 
7 voted in favor of issuing $20,000 of 
bonds for the construction of a gar- 
bage plant. 


Indianapolis, Ind.—Bids will be re- 
ceived until Dec. 6 by the Board of 
Public Works for the collection and 
disposal of garbage from May 26, 1912. 
Bids for 1 and 6-year periods are 
asked. Noted on Nov. 16. 


STREETS AND ROADS. 


(*Denotes that this work is advertised in 
Engineering News.) 


Boston, Mass.—Bids will be received 
until Nov. 24. by the Public Works De- 
partment for constructing a macadam 
roadway in Pequot St., Roxbury, and 
until Nov. 27 for constructin ma- 
cadam roadway in Mt. Ida Road, Dor- 
chester. Louis K. Rourke is Comr. of 
Pub. Wks. 


Boston, Mass.—The widening of Nor- 
folk St., Dorchester District, has been 
ordered. Estimated cost, $120,000. 
Louis K. Rourke is Comr. Pub. Wks. 


New Haven, Conn.—Bids for con- 
structing about 6,403 lin. ft. of ma- 
cadam-telford road, on Whalley Ave., 
New Haven, were received by the 
State Highway Commissioner, Capi- 
tol, Nov. 17, as follows (a) macadam 
18 ft. wide, per lin. ft., (b) macadam 
16 ft. wide, (c) telford, (d) macadam 
per sq. yd., (e) telford per sq. yd., (f) 
culverts and drainage: Mascetti & Hol- 
ley, Torrington, Conn., (a) $1.68, (b) 
$1.50, (c) $2.26, (d) 84 cts., (e) $1.54, 
(f) $1,600; Robert D. Daley, New 
Haven, Conn., (a) $1.55, (b) $1.45, (c) 
$2.20, (d) 70 cts., (e) $1.50, (f) $2,700; 
Piersen Engineering & Contracting 
Co., Bristol, Conn., (a) $1.80, (b) $1.60, 
(c) $2.30, (dad) $1, (e) $1.50, (f) $2,460; 
Cc. W. Blakeslee & Sons, New Haven, 
(a) $1.49, (b) $1.88, (c) 2.12, (dad) 68 
cts., (e) $1.20, (f) $3,100; Charles W. 
Tryon, Meriden, @onn., (a) $2.05, (b) 
$1.85, (c) $2.42, (d) 85 cts., (e) $1.30, 
(f) $1,500. 


+Buffalo, N. Y.—The 
paving tiuron St. from Delaware Ave. 
to Oak St., has been awarded to the 
HENRY P. BURGARD CO., at $15,050. 


+New York, N. ¥.—We are officially 
advised that contracts for street im- 
provements were awarded Nov. 10, by 
George McAneny, Pres. Boro. Manhat- 
tan, as follows: paving Terrace View 
Ave. and 121st St. from Amsterdam to 
Morningside Ave., with asphalt block 
to the HARLEM CONTRACTING CO., 
2 Rector St., New York, at $10,316, and 
$4,505, respectively; regulating, grad- 
ing, curbing and ftlagging Elwood St., 
from Nagle to Sherman Ave., to the 
GODWIN CONSTRUCTION CO., 30 
Church St., New York, at $6,549. Noted, 
Nov. 2. 


New York, N. ¥.—Bids for street im- 
provements were received Nov. 15, by 
Maurice E. Connolly, Pres. Boro. 
Queens, as follows: (a) Hastings Pave- 
ment Co., 25 Broad St., (b) Barber As- 
phalt Paving Co., 30 Church St., (c) 
Evergreen Construction Co. 

Paving with asphalt block on con- 
crete foundation in Elm St., from Ely 
Ave. to Crescent St., First Ward: (a) 
$4,526, (b) $4,719. 

Paving with asphalt blocks on con- 
crete foundation in Third Ave., from 
Webster to Graham Ave., First Ward: 
(a) $15,181, (b) $15,565. 

Paving with asphalt blocks on con- 
crete foundation, from Grand Ave. 
to Flushing Ave., First Ward: (a) 
$19,872, (b) $20,202. 

Regulating and paving with asphalt 
blocks on present concrete foundation 
in Ninth Ave., from Jamaica to Grand 
Aves.; (a) $6,406, (b) $6,475. 

Regulating, grading, curbing and 
paving with asphalt blocks in Anable 
St., Court St., and public place ad- 
joining the Queens County Court 
House: (c) $7,155, (a) $7,678, (b) $8,- 
874. Noted, Nov. 9. 


New York, N. Y.—Bids will be re- 
ceived by Cyrus C. Miller, Pres. Boro. 
The Bronx, until 10.30 a. m., Nov. 29, 
for paving, regulating, grading, etc., 
and constructing sewers in various 
streets. 

Bids will be received by George Mc- 
Aneny, Pres. Boro. Manhattan, until 2 
p. m., Nov. 27, for laying about 17,000 
sq. yds. of asphalt pavement, and fur- 
nishing about 27,500 lin. ft. B. M., of 
timber and planking. 


Troy, N. Y.—Bids will be received by 
the Board of Contract and Supply until 
11 a. m., Nov. 28, for the labor, ser- 
vices and materials required for pav- 
ing the alley between Fifth Ave. and 
Sixth Ave., from Fifth St. to Sixth St. 

Bids will be received by the Board 
of Contract and Supply until 11 a. m., 
Nov. 28, for the labor, services and ma- 
terials required in grading, regulat- 
ing, surfacing and construction of sew- 
ers in Mann Ave., from Fourth St. to 
St. Joseph's St., requiring: Earth ex- 
ecavation, 27,000 cu. yds.; rock excava- 
tion, 50 cu. yds.; sewer construction: 
400 lin. ft. 12-in. pipe (vitrified drain), 
800 lin. ft. 15-in. pipe; 650 lin. ft. 18-in. 
pipe; 300 lin. t. laterals (12-in.); 
twelve catch basins; nine manholes; 
4,200 lin. ft. porous tile drain; 1,400 
sy. yds. cobble gutter; 4,200 lin. ft. 
combined curb and gutter (if used); 
700 cu. yds. foundry slag; 235 cu. yds. 
quarry chips and clay; 345 cu. yds. 
coarse gravel or crushed stone. James 
M. Riley is Secy. 


Yonkers, N. Y.—Bids will be received 
by the Board of Contract and Supply, 
James V. Mahoney, Secy., until Dec. 4, 
for regulating and grading Prescott 
St., from Yonkers Ave. to Elm St., and 


contract for 


for constructing a sewer in Alder St., 
from Spruce St. south 150 ft. Estima- 
ted cost, $40,000. 


+Englishtown, N. J.—The contract 
for the construction of a stone and 
gravel road 1% miles jong, at English- 
town, has been awarded the Board 
of Freeholders to C. F. CUTTINGHAM, 
Fair Haven, at $7,650. Other bids 
were: Scott Construction Co., Cran- 
bury, $8,334; I. Walter Butcher, Farm- 
ingdale, $7,900; Price and Hafeman, 
Red Bank, $8,638; J. L. LeCompte, 
Lakewood, $8,225. 


+Newark, N. J.—Press reports state 
that contracts for road improvements 
have been awarded by the Committee 
on Roads and Assessments of the Es- 
sex County Board of Freeholders, as 
—follows: for laying 5,200 ft. of tel- 
ford pavement on Clinton Ave., to R. 
C. McMANUS, at $13,380; for laying 
8,000 ft. of telford pavement on Lindsley 
Road, to FRANCISCO BROS., at $21,500. 
Noted Oct. 26. 

Paterson, N, J.—Bids will be received 
by the Road Committee of the Board 
of Chosen Freeholders until Nov. 29, 
for improving the River Road by re- 
surfacing with asphaltic concrete. 

Butler, Pa.—See item under Bridges. 


+Philadelphia, Pa.—The contract for 
laying wood block pavement on Race 


St. pier has been awarded to the FIL- 
BERT PAVING & CONSTRUCTION CoO., 
Philadelphia, at 


Pennsylvania Bldg., 
$13,000. Noted Nov, 9 


Wilmington, Del.—We are officially 
advised that the city is considering the 
construction of 188,000 sq. yds. of pave- 
ment. A, J. Taylor is City Engr. 


+Baltimore, Md.—We are officially 
advised that a contract for construct- 
ing the section of the Annapolis Boule- 
vard between Revell and Boone, about 
2.6 miles, was awarded Nov. 15 to 
—s JEWELL, at $45,443. Noted 
Vov. 2, 


Towson, Md.—Bids will be received 
by the County. Higo wey Commission, 
Towson, until Nov. 23, for constructing 
about 1.14 miles of state-aid highway 
along the Glencoe Road. 


Atlanta, Ga.—See item under Bridges. 


Jacksonville, Fla.—About two miles 
of pavement will be laid in the spring. 
William Newman is Supt. Pub. Wks. 
and E. M. Henderson, City Engr. 


Pensacola, Fia.—The lowest bid re- 
ceived by the Board of Bond Trustees, 
Nov. 14, for constructing 180,000 sq. 
yds. of pavement, and 116,000 lin. ft. 
of concrete curb, was submitted by the 
Southern Paving & Construction Co., 
Chattanooga, Tenn., at $2.08 per sua. 
yd. for wood block, and $1.95 for brick 
pare oe concrete foundation. Noted 
Oct. ° 


Mobile, Ala.—Preliminary plans have 
been prepared for paving and con- 
structing storm sewers in Selma St. 
and Springhill, Ann and Georgia Aves. 
H. Pillans is Paving Comr., and Wright 
Smith is City Engr. 


Lake Charles, La.—Bids for street 
improvement were received Nov. 7, as 
follows: (a) 18,000 lin. ft. of concrete 
curb, (b) 90,000 sq. ft. of concrete side- 
walk; Delatte & Lagrange, Lake 
Charles, La., (a) 24 cts., (b) 12 cts.; 
W. M. Leftwich Co., Nashville, Tenn., 
(a) 26 cts., (b) 12% cts.; Southern As- 
phalt & Construction Co., Birmingham, 
Ala., (QQ 34% cts. (b) 13 cts.; 
Allen, reenville, Miss., 

(b) 12 cts.; Kelly, Jones & 
lousas, La., (a) 34 cts., 

W. B. Milne, Eddyville, Ky., (a) 
(b) 138% cts. Noted, Oct. 12. 


New Orleans, La.—Bids will be re- 
ceived at the office of the Highway 
Department of the Board of State En- 
gineers, until noon, Dee. 11, for con- 
structing a highway from New Iberia 
to Jeanerette, a distance of 9% miles. 
Gervais Lombard is Act. State High- 
way Engr. " 

Memphis, Tenn.—Bids for improving 
Calhoun Ave., from Main St. to Ray- 
burn Boulevard have been received by 
the Board of City Commissioners, as 
follows: E. J. Weatherstrom, $10,684; 
Roach & Manigan, $10,796; Larkin & 
Co., $10,560. 


Louisville, Ky.—D. F. Lyman, City 
Engr., is preparing plans for building 
a 40-ft. carriageway, 4,000 ft. long, on 
Bardstown Road. Estimated cost, 
$50,000. The Board of Public Works 
ba agents for bids in about two 
weeks. 


Cincinnati, Ohio.—Bids will be re- 
ceived by the Board of Commissioners 
of Hamilton County until noon, Nov. 
24, for constructing a concrete cul- 
vert on Sycamore Ave. Fred. Dreihs 
is Clk. of Bd. 


Wooster, Ohio.—Bids will be received 
by the Director of Public Service until 
noon, Dec. 1, for meee = 
of College and Derr Aves. . F. Crowl 
is Clk., Dept. Pub. Ser. 


Youngstown, Ohio.—Bids will be re- 
ceived by the Director of Public Ser- 
vice until noon, Dec. 1, for paving 
Carlton St. from Watt to Walnut St. 
W. H. MeMillin is Clk. 


Indianapolis, Ind.—See item under 
Miscellaneous Contracts: Broken 
Stone, Indianapolis. 


Houghton, Mich.—Bids will probably 
be asked in the spring for construct- 
ing about four miles of macadam and 
4% miles of earth road. R. Martin 
is Highway Engr. 


Alton, Ill—We are officially advised 
that the City expects to construct about 
two miles of brick vement. J. P. 
Callaghan is Supt. Pub. Wks. 


,'Vinnetka, Ill., are Engrs 
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Glencoe, Ill.—We are 
vised that bids for pay; 
Railroad and Hawthorne 
received Nov. 14, as follow 
Laing, Highland Park, |); 
$16,623, Pioneer asphait, 
A. McGarry, Security . 
cago, Tarvoid H, $16.74; Sn alle 
$17,477; Davidson’ & Wa, nudes, 
Ill, Tarvia, $16,802, Sarco 9. poe 
mudez $17,994; Jas. Cape “, Ber. 
cine, Wis.,’ $16,979: John H a Ra. 
Co., Naperville, 1., Pione: hair 
Sarco, $17,816; C. T. Ea we 
Forest, Ill. Pioneer, asph 5) Laake 
Western Improvement; erat 
Wis., Sarco, $19,443. Win. Marae 


Kankakee, Ill.—Officia! 
that the City contemp! 
about five miles of streets 
is City Engr., and F. lH 
Supt. Pub. Wks. 

Mattoon, IllL—Bids wi robabl; 
soon be asked for pavin; 2 mie 
of streets. C. L. James is ‘Pie 
Wks. a 

Kockville, Ill.—We are o: 
vised that bids will be r: 
1, 1912, for laying approx 
000 sy. yds. of brick paver. 
crete base. Estimated ¢, 
The Aetna Engineering | Chi 
cago, lil, are Engrs. ne 

Milwaukee, Wis.—The 1. f Pub 
lic Works expects to award oontn 
for about 200,000 sq. yds. of rr tea 
pavement, before April | ry & 
Briggs 1s Comr. Pub. Wks ies 

Council Bluffs, lowa.- is 
provaviy soon be asked fu: 
of paving. E. E. Mininck is > 
Wks. 


{S State 
Paving 
Grigg 
mes jg 


‘y ad- 
d Feb 
ely 3H 
ly 3y,. 
nh con- 
$60,000 


will 
> Miles 
Apt. Pub 


tWavenport, lowa.—Th: 
for paving 8dth St. with brick 
Seventh and 18th Aves, his 
awarded to the TRI-CITY Cu ‘\STRUC- 
TION CO., at the tollowing bids: pay. 
ing, $1.74 per sg. yd.; curb and gutter 
ov cts. per lin, [t.; stone curv, 33 cts’ 
per lin ft.; excavation, 33 cts, per cy, 
yd; 1U-in. sewer, 68 cts. per iin. it. The 
only other bid received was submitted 
by the Independent Construction co 
as follows: $1.77; 62 cts.; 57 cts; 33 
cts.; 52 cts. 

Winona, Minn.—Press reports state 
that bias will be received by the Com- 
missioners of Winona County about 
Jan. 10, 1912, for constructing approxi- 
mately 20 miles of macadam road 

Atchison, Kan.—We are officially aa- 
vised tnat a contract for paving four 
streets will be awarded Dec. 4. Victor 
King is City Clerk. 


Independence, Kan.—The city will 
pave avout two miies of streets. From 
tour to ten blocks will be inciuded in 
each contract. C. L. Wint is Comr 
Pub, Wks. 


+Austin, Tex.—The contract for pay- 
ing the north and south drives around 
the capitol nas been awarded by Dr. 
A. B. Conley, State Supt. of Public 
Buildings and Grounds, to the TEXAS 
BITULITHIC CO., of Dallas, at $2. 
per sq. yd. 

*+Forth Worth, Tex.—A contract has 
been awarded to the R. C. STUBBS 
CO., at $1.85 per sq. yd. for paving 
Wheeler St. and Alston Ave. with vitro- 
lithic. 


Houston Heights, Tex.—The Citizens 
Committee have retained Howe & Wise 
Consult. Engrs., Houston, to supervise 
the construction and _ reconstruction 
of roadways in Houston Heights. Bsti- 
mated cost, $180,000. 

Tulsa, Okla.—We are officially ad- 
vised that the city contemplates the 
construction of 100,000 sy. yds. of 
pavement. T. C. Hughes is City Engr, 
and J. A. Yeager is Paving Comr. 

+Salt Lake City, Utah.—We are of- 
ficially advised tnat the contract for 
constructing curbs, gutters and pave- 
ments in Paving Extension No. 65, has 
been awarded to P. J. MORAN, Salt 
Lake City, at $95,000. The only otner 
bid received was submitted by Strange 
& McGuire, at $96,000. Noted, Oct. 26. 

Kelso, Wash.—We are officially ad- 
vised that all bids received Nov. j, 
for improving Allen St., have been re- 
jected, New bids will probubly be 
asked in the spring. M. J. Lord is City 
Clk. Noted, Nov. 2. 

+#Bakersneld, Cal.—The contract for 
raising and reconstructing the Coles 
Levee Road has been awarded to D. B. 
MOSHER, at $14,010. Noted, Oct. 26. 


+Hermosa Beach, Cal.—The contract 
for grading, paving and constructing 
curbs on Santa Fe and Real Aves., has 
been awarded to the BARBER AS- 
PHALT PAVING CO., Los Angeles, at 
19.4 cts. per sq. ft. for paving, 4 cts. 

er sq. ft. for oiling, and 65 cts. per 
in. ft. for curbs and gutter. 

Los Angeles, Cal—The following 
bids were received Nov. 6, by the 
Board of Public Works: for improving 
Jefferson St. between Western and Sec- 
ond Aves., B. F. Ford (a) 19 1s. per 
sq. ft. for asphalt paving, (b) 38 cts 
per sq. ft. for granite block eutters, 
(c) 28 cts. per lin. ft. for cement curbs, 
(d) 27 cts. per sq. ft. for vitrified block 
gutters, (e) 12 cts. per sq. ft. for side- 
walk. Fairchild Gilmore Wiltvun © 
(a) 19 7-10 cts, (b) 43 cts, (c) 
cts.,.(d) 32 cts, (e) 13% cts.; varber 
Asphalt Paving Co., (a) 19 4-1) cts 
(b) 39% cts, je) 12 cts. 

‘or improv = Figueroa St. between 
Washington and Jefferson Sts. B. 1 
Ford, (a) 15% cts. r aq. f 
phat’ paving, (b) 38 cts. per 
or granite block gutters, (c) 
per lin. ft, for cement curb, (4) 
ets. per sq. ft. for vitrified bloc gut 
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, an d4-Gilmore-Wilton Co., (a) New Haven, Conn.—Bids are being +Washington, D. C.—The contract Milwaukee, Wis.—A wash house is to 
a... ter; Faire b) 42 cts. (c) 33 cts. received for an addition, 136 x 48 ft., for the construction of a bakery for be eercted by the Pabst Brewing Co., 
oe 114-10 < Barber Asphalt Paving to the plant of the New Haven Boiler Cerby Bros. has been awarded tO on Winnebago St., between Eighth and 
vn (a) i " 3-10 cts, (b) 36 6-10 cts., hahah on Saltonstall Ave. Tee pene, TAMES wrt ee ee Union orem nth Sts.. to be 382 x 180 ft.. three 
i to . «A cts. ng will be l-story high of brick an &., at $76,480. The structure w stories high and will cost $50,000. 

Z x a 35 cts ®)  reereso St. between steel. be of steel and concrete, three stories Contracts have been let by the Press- 
Chi od a over Sts., B. F. Ford, {3} #Seymour, Conn.—The contract for "ish and 144 x 285 ft. ed Steel Tank Co., West Allis, for a 
tudes Pico 4 ) $8 cts., (c) 28 cts. the mason work has been awarded to Petersburg, Va.—The Appomattox mew shop adjoining the present plant 
i _—— rchild-Gilmore-Wilton Co. R. J. HALL, Ansonia, and the carpenter Iron & Supply Co. is considering erect- It is to pe 260 x 120 ott ; of brick and 
Ber. zi oT 6 cts. (b) 43. cts., (cp, 3 work to A. T. PECK, Seymour, for the ing a machine shop. The building will steel, and will cost $27,00( 

Ra. = ( ote; eee a net $210 rr age e a goeiees ee of — Pe at 222 ft. The estimated cost is nae w a The Milwaukee 
n ce 1 = + r crete ocks, 60 x 25 ft., three stories : ; Concrete Mixer & Machinery Co. has 
Ut or ing Ce ts, (d) 28 cts. high for the H. A. Mathews Mfg. Co. Richmond, Va.—A factory will be purchased a large plant and have also 
Lake ct, im; oving, Adams St, from West whose plant was recently destroyed by constructed’ for Epps & Snider for Purchased machinery for the same 
5,999 For ary ne of city to Sixth St.: B. fire. The TRACY BROS. Co., Water- which plans are Baines prepared by Plymouth, Wis.—The Plymouth Brew- 
aren, p Ford toy 38 ets. per sa ‘tt for fora othe! Pulling of bi tek. — Charles H. Fisher, Arch. 108 North ing Co. is erecting a bottle house at 
arsh : qe . + or another bu ng o rick m con- Ninth St. It will be three stories, 27 Main and Milwaukee St; It will be 

: phalt pay k gutters, (c) 28 cts. per struction, two stories high, 60 x 122 ft. x 150 ft.. of brick and mill construc- 100 x 41 ft. and equipped with mod- 

st grat for cement curb, (d) 27 cts. per The BERLIN CONSTRUCTION CO. tion and’ bids will soon be asked. ern machinery J. E. Curtis is in 
vine iin. ft fo. vitrified block gutters, (e) Berlin, have the contract for the steel I The Ford Motor Co. charge. 

Ving aq. ft. sq. ft. for sidewalk, (f truss roofs for both buildings. Noted ae ee —see Vee Seer ©. ' one - ey 
TBE 12 cts. Poem sewers; Fairchild-Gil- Oct. 26. will erect a garage and salesroom Sioux City, lowa.—The — Stickley 
_ $3,000 fo , Co., (a) 18 4-10 cts., (b here. It will be three stories high, Hunter Gas Engine Co. will build a 


re- Wil Waterbury, Conn.—Plans are being 100 x 150 ft. in size, and of brick con- 
i ct, (ce 32 ote, oe SS prepared by James R. Coe, Engr. of struction. 
ets, (f) * $30; mo (b) 88 2-10 cts the Waterbury Brass Co., for a new Weiland & Co., automobile agents, 
Co, (a) 2° Cn eg 4-10 cts, (e) 12 cts, Casting shop on West Main St. It will are preparing plans for the erection of 


















) 35 ct be one story high, 65 x 160 ft. of brick 4 fireproof garage and salesroom, 40 x 
if) $2,694 b and steel, with concrete foundation. 120 ft., at 217 South Ninth St. 
> “yor improving Hoover 8t. between #CHATFIELD & CHATFIELD, con- uate eiadetnem-aee° bolum 
Feb sth and Jefferson Sts; B. F. Ford, tractors for two factory buildings on ee aaa ee Stienia”” Metacte ao 
vg 16% cts. per, 8@. ft. for asphalt ae, Brown St. for the Shoe Hardware Co., B tRo a dan edt aheew aaammete Oat 
oy 8 ets, per lin. ft. for cement curb an have awarded sub contracts for the tan “i itn tee thm G. Maen Smith 
wee “ts. per 8a ft. for vitrified block lumbing, heating and ventilating to Shoe Ce to be eee on Water ot 
Ke vutter; Fairchild-Gilmore-Wilton Co. MM. J. DALY & SONS, Inc., and for the Shoe Co. to be erected on Water St. 
er, cts. 33 cts. and 31 cts; Barber roofing, to the BARLOW BROS. CO., #Cleveland, Ohio. — The Chicago 
Pub- 1 alt Paving Co., 21 9-10 cts., 35 cts. both of Waterbury. Noted Aug. 31, Pneumatic Tool Co. has awarded the 
acts os 32 8-10 cts. Uni Sept. 14, Oct. 26. contract for the construction of 5S oe. 
ve By rr a'Seacon see W. E Hewitt, -Buale, N. Yo The J. H. Williams Ave. to EDWARD A” WEILAND. 
, ve, ant e ae : . -10 Co., Brooklyn, wi remove its business “ave ee * Se een a ae 
: cts. per sq. ft. er aephet 35 Sae to this city and will erect a $1,000,000 oe ener On Ste are 
will cts. for conereae. M28 ‘cts. ; plant on property recently acqutrea. ettow of ‘eies 06_ton epen-hearth fur- 
Pub “3 a previa first alley ost ¥ Lomnetee, Bs bar oar ag aa soem naces on the Cuyahoga River. 
a ten th Sts.: . complete y e Endico Johnson Co. ‘ i a allie . 
Lake mS Oe Ae hie fg per sq. ft. for a shoe factory to be erected at this ian te en ee 
ract H ee rots paving: L. A. Bridge & place. G. F. Johnson is Gen. Mer. Metal iene Co. for the erection of a 
to (struction &o., 19% cts. SE pitta Wate, Me Y.—The —_——_- for factory building. 
om ‘al.— iland & Tib- constructing a 6-story concrete factory . : a eatin 
ea aeeralt ie ainske Com- building has been awarded to the ite dees far tha Ep emepemons os a 
ler a Bldg., San Francisco, have sub- TURNER CONSTRUC TION co., 11 story factory building by the Robbins 
cts, mitted a report, favoring the con- Broadway, New York, N. Y¥. by the &@ Meyers Co. It will be 200 x 60 ft. 
cu. ne tion of about eight miles of oiled Robert Reimer Importing Co. The r sed one The MeNavl Boiler 
The sirudam highway throughout the building will be 63 x 62 ft. upotede: Dhie.—The McNaul Boller 
* - ‘ stimated cost of $91,000. Lyons, N. Y:—Safferson & Weisherg 7.5, Wil erect & new pia 
tled City, at an est oo i ‘cared te 4 Front St., costing $25,000. 
Lo, San Francisco, Cal.—The Board of are ron aan tales ‘and The Continental Sugar Co. is consid- 
) 3 Public Works is considering the wiu- ma ars . t eke tk aed a to be erected ring the erection of a large sugar re- 
ening of a portion of Tomaso St. Esti- oo eae prs BOLOry %0 e fining plant on the East Side. An in- 
tate mated cost, $9,000. on Geneva St. vestment of $2,000,000 will be made 
om- ‘ganta Barbara, Cal.—See item under Medina, N. ¥.—The Monitor Clock jn the plant and its surroundings. 
oa yiseellaneous Contracts: Piling, Santa Works will build : factory on — #The general contract for the con- 
TE batters, Cal , a tee, tees wer ees ee 
os _ Senta Crum Cate aay Derren Ningara Falls, N. Y¥.— Wood & has been awarded to H. G. SPICKER 
‘our ae cetie of a road from Santa Bradney, Mutual Life Bldg., Buffalo, co., 409 Michigan Ave. The estimated 
ctor construction tsonville, a distance of 20 are completing plans for a manufac- cost is $30,000. 
sam to . turing plant for the Niagara cagee- Lagrane. Ind—The St. Joe Valley 
; ae late Co. at Buffalo Ave. and the Hy- Ry. Co. will receive bids for the erec- 
will #Ventura, Cal.—The Board of ae draulic Canal. The main building will tion of car barns aaa machine shope 
in visors has awarded a contrac for be 75 x 110 ft. with wing 75 x 100 ft., on the site of the barns and shops re- 
a HUGH CLARK, Nordhoff, “5. Ca itas 2-story and basement. Ferd Plate, cently destroyed by fire. 
ym improving one-bet mite 37 eee asitas Gen. Mer., Gluck Bldg. +Detrolt, Mich.—The Dequindre 
: Road. Mesmer tig es Mi New York, N. Y.—Bids will be re- Realty Co., Division and Dequindre 
ahd Toronto, Ont.—See item under Mis- ceived by John W. Brennan, Pres. Bd. Sts., Detroit, has awarded the general 
und cllaneous Contracts: Asphalt, etc., of Trust., Bellevue Hospital, until Dec. contract for the 5-story factory bldg., 
br. Toronto, Ont. 5, for all labor and materials required 66 x 141 ft.. to W. E. WOOD, 621 Ford 
+ NT for oa nae jeans , “aoe Bldg., at $45,000. 
ee CTUR LA ‘ dry machinery an equipment in the Kahn & Wilby, Archs., Trussed 
- MANUFA me FP ° new eee? ae = 7 ~— eebets Bldg., Detroit, have awarded 
vue Hospital, situated at 2 0 2% the contract for structural iron work 
has (#Denotes @ contract awarded.) Sts., First Ave. to East River, Manhat- for the 1-story blacksmith shop. 400 x 
BBS Bangor, Me.—The Eastern Manufac- tan Boro. 70 ft. for Dodge Bros. to JOSEPH 
ing turing Co. will erect a pulp mill in New York. N. Y.—Bids will be re- CAMPAN, Hanitranick, Mich; struc- 
tro- South Brewer. ceived by Michael J. Drummond, Comr. tural iron work let to H. B. LEWIS, 
West Kennebunk, Me.—Plans are be- Dept. Pub. Charities, East 26th St., un- Ferry Ave. The cost is $30,000. 
aa ing prepared by F M. Churchhill, 536 til 2.30 p. m., Dec. 5, for furnishing all Detroit, Mich.—Plans are being pre- 
Vise Congress St., Portland, for the con- the labor and materials required for pared for the Michigan Steel Casting 
vise struction of a factory for the Twen-_ the erection of a brick shop building (Co. 248 Guvin St., for the construction 
tion tietth Century Amusement & Vending at the New York City Home for the of a foundry, 50 x 220 ft. The esti- 
sSti- Co. The plant will be twin factories, ager sae Infirm, Blackwell's Island, mated cost is $25,000. 
six stories high. vew York. +Grand Rapids, Mich.—Pierre Lind- 
ad- +Rochdale, Mass.—The contract for +Weehawken, N. J.—The Robert hout, 718 Ashland Blde., has awarded 
the the factory building for E. G. Carleton Reiner Importing Co. has awarded the the general contract for the new 2- 
or & Sons has been awarded to E. v. contract for the construction of a 2- story factory, 50 « 100 ft., for Silver- 
gr, WARD, 82 Foster St., Ree enaee It — pet Bapntores® coneress beteise. ave man Bros. 116 Canal St. to OLDEN- 
be 90 x 30 ft., two stories gh, wood, x kee BE ackensac oad an } s., South Fuller St., at 
of- mill construction. Sprinklers will be Gregory Ave., to the TURNER CON- $20,000. 
for installed. Cutting, Carleton & Cutting, STRUCTION CO., 11 Broadway, New Muskegon, Méch.—Vandernest & 
ive- Chase Bldg., Worcester, are Archs. York, N. Y. Pease, Montgomery Bldg., are prepar- 
has +West Springfield, (Springfield post- +Paterson, N. J.—The contracts for ing plans for a 2-story foundry, 100 x 
Salt office), Mass.—The Fred T Ley Co., the construction of the Van Viaanderen 196 ft., to be located near Muskegon. 
ae Ine., of Springfield, ase, af ae —_ to »e. erases of Breaoese one The, estimated cost is $30,000. 
ge ury, Conn., general contractors for rospect .. have been awarded as ©: i cael ; 1 nd 
26. the new plant of the Gilbert & Barker follows: Masonry, A. VER DUIN, at ys Tina ar orostey in the end 
ad- Mfg. Co, have awarded sub-contracts $17,730; carpentry, P. J. RODGERS, at tion of a plant for the manufacturing 
ie coer eel, werk. oa: $15,320. of wire-weaving machinery. The build- 
"be cut Siren See DAVID McCORMICK Bayonne, N. J.—The American Radi- ng wi be of steel and concrete, 60 x 
‘ity a* MPDEN ator Co., Chicago, I1., will build a plant 00 ft. 
sity & SON, Holyoke; lumber, HA 
LUMBER CO., Springfield. Edward H. in Bayonne for the manufacture of Saginaw, Mich.—Cowles & Mutschil- 
McClintock, 883 Lyman St., Springfield, radiators. The construction is in charge ler, 1 Chase Bldg., are preparing plans 
bn is the Ener. Noted July. 20, Aug. 10, of the company’s engineers in Chicago. on a = os he a wament 
_B Sept. 7, Oct. 19 and 26. Austin, Pa.—The contract for the re- 1305 Genesee St. Tike coat ts entimaned 
5. Worcester, Masa.—The Worcester building of the mill of the Bayless Pa- at $25 900. 
act Pressed Steel Co. will construct a foun- er Co., which was recently destroyed F. W. Hollister, 20 Hamilton Square 
dry building on its property here. y_the flood. has been awarded to piq i i 1 f ‘ 
ing P 3 g., is preparing plans for a 2-story 
has +Ansonia, Cona.— Contracts for * WELDON GIBSON, of Goudersport. and basement factory addition, 56 x, 60 
AS- new office building for the _ Farre Natrona, Pa.—Plans are bein re- ~~ £0P e Valley Boat an ngine 
at Foundry & Machine Co. on Main St. ared by the Pennsylvania Salt Mite. Co. aves _Bouth Waeehtieaten St. Aven. 
cts. ave been awarded as follows: Mason ‘o. for the expenditure of $100,000 on ae vi. e soe y ~ Peres, ot pas 
per and carpenter work, the TRACY BROS. its plant. An addition will be made to ec. 1. e estimated cost is 000. 
CO. Waterburv; concrete work, GAR- the power plant, a new office building The American Wood & Grain Co., T. 
ing DINER G. RIGGS. Waterbury: cut and laboratory will be built and the A- Flockhart, Mgr., East Grand Boule- 
stone work, THOMAS F. JACKSON, a t will be re- vVard and Orleans St., Detroit, are hav- 
the Watert K, 1 * muriatic acid department w re oe int admared. ter to ebuildin 
ing BERLIN CONSTRUCTION "OO. Berlin: constructed. of their fastens, that was vemamaiy y 
oa plumbing, T. P. TERRY & SON, An- *Pottsville, Pa.—See item under Mis-  stroyed by fire.’ The cost is estimated 
a sonia: steam heating, LIBBY & BLINN, cellaneous Contracts: Hospital Equip., at $60,000. 
rs, amore: electrical work, E. A. FRAN- Pottsville, Pa. Hane City Concrete & Coal Co, H. H. 
, f . = o u 
= % State “Ee hatieed are tho Aces Philadelphia, Pa.—Plans have been having plans repared ‘for &. 3-story 
ck Noted } completed by Carl P. Berger, Arch. 8 and basement factory, 46 x 80 ft q 
de- a ee Penn Sq. Bidg., for a 9-story reinforced = — = ; 
20., +Bridcepert, Conn.—The contracts concrete manufacturing plant, to be Chieago, l1.—Plans are being pre- 
3 for additions to the plant of the erected at 510 Race St. for a A. Hart- ared by the Chicago Steel Foundry Co. 
ber Bridgeport Elastic Fabric Co. on Cen- ung. The building will be 79 x 130 ft. or a —— of a mamereernt ag 
ts., Hoey have been awarded to the 8. w. The estimated cost is $90,000. plant, on me o pertL gouetre = oe 
fot ‘ELL BUILDING CO., Bridgeport; The Hellwic Silk Dveing Co. has . cae 3% Lae Set e oonary 
pen Lung mason work and C. A. BJORK- purchased a site on the Delaware River cr ite betiented snah te’ dekace 
1 hardt Loepene carpenter work. Bern- and will erect thereon a number of Racder & Wood 7? Jacheon Bldg.’ arc 
mL #9, Doehrer is the Arch. Noted June factory buildings. The cost will be jaccer, 0% ackson s., are 
‘ 250,000. 
- a Hi : noone tee Now. Tore Thomas E. Brown & Sons, manufac- Antigo, Wis.—A new factory build- 
iven ‘0 
ut- 


re considering thecon- platéd by the International Hoist Co. 


turers of yoater?. at Second and West- ing on a larger site is being contem- 
of.a mill, five stories high. manufacturers of gas engines. 


$50.000 machine oor be G. W. moreland 
elden, New Haven, is the Méch. Supt. struction 


factory here The building will be 560 
100 ft., and two stories high It will 
be of brick construction 
Kansas City, Mo.—-The erection of a 
steel foundry here is being considered 
by the American Dartium Steel Cast 
ing Co 


St. Louis, Mo.——The Koken Barber 


Supply Co. will erect a 6-story facto: y 
at Texas Ave. and Sydney St It will 
be 110 « 145 ft 

El Paso, Tex. The Blumenstein 
Chemical Works of Pottsville, P will 
erect a factory here, to manufacture 
powder and cartridges. The estimated 
cost is $100,000 

Salt Lake City, Utah. \ssurance has 
been given by the directors of the Grif 
fin Car Wheel Co., that the company 
will erect a plant here about the first 
of the year 

Portland, Ore. \ factory ‘osting 
$100,000, will be erected here by the 
Universal Wrench Co., 525 Henry Blidge 

$San Francisco, Cal.—The contract 
for the structural steel-work for a 2- 
story brick and concrete factory bulld- 
ing for George FE. Bennett it Tenth 
and Folsom Sts., has been awarded to 
the CENTRAL IRON WORKS, 651 Flor 
ida St., at $10,500. Kidd & Anderson 


251 Kearny St., are the Archs 

San Francisco, Cai.—The Union Iron 
Works Co., 311 California St., has 
awarded a contract to THOMAS H 
DAYS SONS, Monadnock Bldg., for all 
work, except the structural steel work 
for a plate yard and tron structural 
shop and ship foundry to be erected 
at Rotrero at a cost of $100,000. Plans 
were prepared by J. P. Fraser, Engr 

+San Diego, Cal.—The contract for 
the construction of a group of factory 
buildings for the Savage Arms Co. has 
been awarded to G. W. BELL, Mon 
rovia. Quale Bros. are the Archs 

Porterville, Cal.—The Brisco Iron 
Works will erect a plant for the manu 
facture of deep well pumps 


Los Angeles, Cal.—-The Union Ice Co 
660 South Alameda St., is having plans 
prepared for the construction of a 
group of buildings of cement block 
construction to be erected at Colegrove, 
to be used as an ice plant 

Plans are being prepared by A. B 
Sturgis, Arch., Story Bidg., for a rein- 
forced-concret: gun factory for the 
Clive Arms Mfg. Co The structurs 
will be 150 x 150 ft. 

Fort William, Ont.—-Frank V. Sam 
uel, Guelph, is interested tn the organ 
ization of a company for the manufa¢ 
ture of wrought-iron and steel pipe 

Windsor, Ont.—-The American Blower 
Co., Detroit, will erect a plant here. An 
erecting shop, 50 = 200 ft., of steel and 
concrete, and a foundry, will be con 
structed. 

Toronto, Ont.—The Standard Silver 
Co., manufacturers of electro-plated 
ware,-is erecting a 5-story factory on 
its property here. The company is tn- 
terested in the purchase of modern 
mechanical equipment. 

Colonia Dublan (Chihuahua), Mex.— 
The Southwestern Sugar Co. is con- 
sidering the erection of a large fac- 
tory for the manufacture of beet sugar 


MISCELLANEOUS CONTRACTS. 


{(*Denotes that this work is advertised in 
Engineering News.) 


U. S. RECLAMATION SERVICE. 
Ail news concerning canal and Irri- 
gation projects, etc., will be found un- 
der Water Supply—Irrigation 


Subway.—PBoston, Mass.—A subway 
for pedestrians on Winter St., also on 
Washington St., from Eliot to Frank- 
lin Sts., is being considered. Louis K. 
Rourke is Comr. Pub. Wks 


Wall and Fence. joston, Mass.— 
Bids will be received until Nov. 24 by 
the Public Works Department for con- 
structing a retaining wall and fence 
on Amory St., Roxbury District. Louis 
K. Rourke is Comr. Pub. Wks. 


Stable.—Newport, R. I—Bids were 
received as follows on Nov. 18, by the 
Bureau of Yards and Docks, Navy 
Dept., Washington, D. C., for the con- 
struction of a stable at the Naval Sta- 
tion, Newport: James A. Monroe, 
North Attleboro, Mass., (1) $6,415, (2) 
$6,100, (3) $6,215, (4) $6,945, (5) $25, 
(6) $55 (7) $50; Darling & Slade, 562 
Bridge St., Newport, (1) $5,145, (2) 
$4,665, (3) $4,889, (5) $36, (6) $100, (7) 
$90; John J. Fitzpatrick & Sons, 
Plattsburg, N. Y., {1) $6,497, (2) $5,994, 
(3) $6,297, (4) $5,844, (5) $90, (6) $75, 
(77) $60; Noel Censtruction Co., 79 
Milk St., Boston, (1) $6,052, (2) $8,627, 
(3) $5,684, (4) $5,762 (6) $80 (6) $26, 
£7), $26. ar 
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+#Metallic Furnitare—New York, N. 
Y.—Bids were received on Nov, 13 by 
William 8S. Andrews, Comr. of Records 
of New York County, for metallic case 
sections and bases, metallic desk sec- 
tions and desks or stands, and metallic 
curtain cases and bases, for the office 
of the County Clerk in the New York 
County Court House. The contract, 
we are officially advised, will be award- 
ed to the VAN DORN IRON WORKS, 
150 Nasseu St., New York, at $37,113. 
Other bidders were: General Fireproof- 
ine Co., $37,500; Canton Art Metal Co., 
$47,893; George W. Cobb, Jr., $52,750; 
Art Metal Construction Co., $48,676. 


Dredging.—-New York, N. Y.—Bids 
were received as follows on Nov. 13 
by Col. 8S. W. Roessler, Corps Engrs., 
U. 8 A., New York, for dredging in 
Hempstead Harbor (L. L), N. Y.: Coast- 
wise Dredging Co., Norfolk, Va. 18% 
ets. per cu. yd.; P. Sanford Rose, Inc., 
Jersey City, N. J., 35% cts.; Randerson 
& Miller, 34% cts.; J. 8. Packard Dredg- 
ing Co., 34 9-10 cts.; Maritime Dredg- 
ing Co., 37% cts. 

Wall.—New York, N. Y.—Plans have 
been completed by engineers of the De- 
partments of Parks, for the recon- 
struction of 2% miles of “Speedway” 
wall along the Harlem River. Charles 
B. Stover is Pres. 


Repairs to Ferryboats.-New York, 
N. Y.—-Bids will be received until noon, 
Nov. 29, by Calvin Tomkins, Comr. of 
Docks, for Contract No. 1304, for all 
labor and materials necessary for re- 
pairs to the municipal ferryboat, 
“Bronx,” and Contract No. 1305, for re- 
pairs to municipal ferryboat, “Man- 
hattan.” 


Miscellanecus Supplies.-New York, 
N. Y.—Bids will be received by Henry 
S. Thompson, Comr. Water Supply, Gas 
and Electricity, until Nov. 29, for fur- 
nishing and delivering the following 
miscellaneous supplies: Belting, build- 
ers’ hardware, machinery and parts 
thereof, materials of construction, 
lumber, brick, metals and alloys, mis- 
cellaneous nails, washers, bolts, nuts, 
rivets, etc., pipes, valves and pipe fit- 
tings, tools and implements, etc. 


+Elevators. Ete.—-New York, N. Y.— 
The contract has been awarded to the 
ROBERT WETHERELL MACHINE & 
ENGINE CoO., of Chester, Pa., for en- 
gines, pumping machinery and eleva- 
tors for the McAlpin Hotel, Fourth 
Ave. and 3lst St., New York, at about 
$250,000. 

*Dredging.-New York, N. Y.—Bids 
will be received until noon, Dec. 15, by 
Col. W. M. Black, Corps Enegrs., U. 8S. 
A., for dredging and rock removal in 
Westchester Creek, N. Y 
+Door-Operating Devices.—New York, 
N. Y.—The contract for. installing 
pneumatic devices in connection with 
the elevators in the U. S. post-offce 
here, has been awarded to the OTIS 
ELEVATOR CO., 17 Battery Pl., New 
York, at $34,000. 


*Sand-Handling Machinery. — Peek- 
skill, N. Y.—Bids will be received un- 
til Dec. 1, by the National Sand & De- 
velopment Co., Peekskill, for the in- 
stallation of excavating, crushing, 
sereening and washing plant for hand- 
ling its sand. George H. Rice is Secy. 
Noted on Nov. 16. 

Subway.—Allentown, Pa.—The Le- 
high Agricultural Society is consider- 
ing the construction of a subway un- 
der its race-track. H. B. Schall is 
Secy., Stiles Bldg., Allentown. 


Se ot nee. Pa.—Bids were 
received on Nov. 20 by Joseph F. Hass- 
karl, Dir. Dept. Wharves, Docks and 
Ferries, for constructing the Dock St. 
pier. The lowest bid, we are officially 
advised, was submitted by Butler Bros. 
Construction Co., 1170 Broadway, New 
York, at $267,000. 


*Hospital Equip.—Pottsville, Pa.— 
Bids will be received by the County 
Comptroller, until noon, Dec. 12, for the 
following contracts, for hospital equip- 
ment: (g) for a refrigerating plant; 
(h) for the refrigerators; (i) for fur- 
nishing and installation of kitchen, 
bakery and pantry apparatus and cook- 
ing utensils; (j) for laundry ma- 
chinery and appliance; (k) for a com- 
mon battery private telephone ex- 
change, wiring, conduit, etc.; (1) for a 
vacuum cleaning equipment; (m) for 
hospital equipment and auxiliary ap- 
paratus; (n) for iron beds, springs, 
mattresses and pillows; (0) for wood 
office furniture, ete.; (p) for electric 
light fixtures, etc.; (q)° for an electric 
time clock system, wiring and conduit, 
etc.; (r) for a complete fire alarm sig- 
nal system, etc.; (s) for the construc- 
tion of a fire-proof vault, lining, and 
steel security locker, ete; (t) for 
steam sterilizer equipment and con- 
struction, ete.; (u) for additional 
electric lighting of rear orches 
and changed lighting of male and 
female sick wards, etc.; (v) for ad- 
ditional elevator complete, etc.; (w) for 
extra brickwork and plastering, etc.; 
(z) for window and skylight shades, 
rollers, ete., labor and materials com- 
plete. Charles T. Stroughn is County 
Comptroller. 


+River Work.—Scranton, Pa.—The 
Delaware & Hudson R. -. Co. hes 
awarded the contract to the MACDON- 
ALD CONSTRUCTION CO., for chang- 
ing Channel of the Lackawanna River, 
at about $25,000. 


Arch.—Valley Forge, Pa.—Bids were 
received as follows on Nov. 15, by a 
Herbert Deakyne Corps Engrs., U. S. 
A., Philadelphia, for erectin a me- 
morial arch here: (a) kind oF granite; 
(b) price: James G. Doak & Co., Phil- 
adelphia, Pa., (a) North Jay White, (b) 
$81,845, Rockport Gray, $90,805, ood- 
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bury, $94,345, Booth Bros. Maine Gran- 
ite, ' $87,345, respectively; The Van 
Amringe Granite Co. Boston, Mass. 
(a) Sample No. 1-A, (b) $135,750 and 
Sample No. 3-C, $129,500; The Norcross 
Brothers Co., Worcester, Mass., (a) 
Stony Creek, $93,800, Troy’ White, $102,- 
800 and Milford, Mass., $105,000; John 
M. Gessler’s Sons, Philadelphia, Pa., 
(aj) Barre, $102,000, Concord, $94,500. 
West Dummerston, $111,200 and Wood- 
bury, $107,550; J. C. Robinson & Son, 
New York, (a) Sample “B” light gray, 
(b) $90,939, Sample “A” white, $91,974, 
West Townsend. pink, $94,344; The 
Chas. McCaul Co., Tenth and Sansom 
Sts., Philadelphia, (a) West Townsend 
ink, (b) $84,800; Combes & Ward, 
New York, (a) Hallowell white, (b) 
$99,960 and Carolina pink, $110,000; 
John E. Flynn, Philadelphia, (a) Deer 
Island, (b) $109,969; Woodbury Gran- 
ite Co., Hardwick, Vt., (a) aes ray 
Woodbury, (b) $115,000 an hite 
Bethel, $132,000: The John Swenson 
Granite Co., Concord, N. H., (a) Con- 
cord, (b) $91,860; Booth Bros. Hur- 
ricane Isle Granite Co., New York, (a) 
Waldeboro, (b) $96,500, Narragansett 
ink, $101,500 and Fox Island, $96,000; 
febb Pink Granite Co., Worcester, (a) 
Milford white, (b) $102,000, Milford 
pink, $102,000 and New Hampshire 
gray, $97,000; Henry L. Brown, Phila- 
elphia, (a) Pigeon Hill gray or pink, 
(b) $92,900. The prices in the first 
three bids of James G. Doak & Co., do 
oa cost of carving, about 
10, + 


*Lighthouse.—Baltimore, Md.—Bids 


wt be received until Dec. 15 by Com. 


. C. Poundstone, Lighthouse Inspec- 
tor, Baltimore, for the metal work and 
erection of the Thimble Shoal Light- 
house, Va. 


Jett Construction, — Wilmington, 
Del.—Bids were received as follows 
on Nov. 4, for jetty construction at the 
mouth of the Mispillion River, Del.: 
E. J. Doyle, Albany, N. Y., $18 per lin. 
ft.; Tatnall-Brown Co., Wilmington, 
$12.35 per lin. ft. 


Gunboat.—Washington, D. C.—Bids 
will be received until noon, Feb. 1, by 
the Navy Department., Washington, 
for the construction of one gunboat, 
No. 19. A circular of requirements 
for the vessel will be ready Dec. 1. 
Forms of proposal and contract may be 
had on application to the Department 
after Dec. 15. ‘Beekman Winthrop is 
Acting Secy. 

Dredging.— Washington, D. C.—Bids 
were received as follows on Nov. 18 by 
Lt.-Col. W. C. Langfitt, Corps Engrs., 
U. 8S. A., Washington, for dredging in 
the Mattaponi and Pamunkey Rivers, 

(a) attaponi River, 23,400 cu. 
yds., (b) Pamunkey River, 
ae Miner Engineering Co., 
ngton, (a) 30 cts, (b) 2.15 cts.; total, 
$16,695: W. H. French, Norfolk, Va., 
(a) 19.5 cts., (b) 18.5 cts., $12,888; At- 
lantic, Gulf & Pacific Co., New York, 
(a) 32 cts., (b) 26 cts., $19,188. 


Immigration Station.—New Orleans, 
La.—Bids will be received until * m., 
Dec. 19, by Samuel E. Redfern ‘omr. 
Irrigation, Bon Marche Bidg., New Or- 
leans, for furnishing all labor and ma- 
terials necessary for the construction 
of an immigration station here. 


Fire - Engine House. — Cleveland, 
Ohio.—The lowest bid received by the 
city on Nov. 6, for the construction of 
an automobile fire-engine house was 
that of the Cleveland Fireproof Con- 
struction Co., The Arcade, Cleveland, 
at $15,975. There were 32 bids submit- 
ted. 


Diteh.—Decatur, Ind.—Bids will be 
received by C. C. Ernst, Supt. Constr., 
at the office of the County Surveyor of 
Adams County, until 10 a. m., Nov. 25, 
for the construction of the C. H. Ham- 
merick Ditch in Blue Creek Township. 


Shelter House.—Evansville, Ind.— 
Bids will be received by Simon Bar- 
tholomew, Clk., Park Bd., until 10 a. m., 
Nov. 29, for the construction of a 
shelter house in Sunset Park. Bru- 
baker, Stern & Boyle are Archs., 
Evansville. 


Broken Stone. — Indianapolis, Ind.— 
The Board of County Commissioners, 
Indianapolis, is asking for bids for 45 
ear loads of crushed stone for Marion 
County highways. 

+Drain.—Rockport, Ind.—Bids were 
received on Nov. 11 by Hilbert Bennett, 
Drainage Comr., Rockport, for the 
John R. Huffman Drain. The contract 
was awarded to the WOLCOTT 
DREDGING CO., of Wolcott, Ind., at 
7.97 cts. per cu. yd. Other bidders 
were Fred C. Morgan, 8.10 cts.; J. M. 
Foohey, 8 cts.; E. B. Thomas, 8.15 cts.; 
Earl Steinberg, 8.12 cts. 


+Drain.—Rockport, Ind.—Bids were 
received as follows on Nov. 11 by BHil- 
bert Bennett, Drainage Comr., ock- 
ort, for the construction of the R. W. 
ichards Drain: D. J. DILLEY, Heb- 
ron, Ind., 7.80 cts. per cu. yd. (awarded 
contract); John McMann, 8.10 cts.; F. 
E. Kersey, 8.04 cts.; W. N. Mosley, 8.45 
ets.; John A. Brumbaugh, 8 c'‘s.; E. wv. 
DePoy, 8.13 cts. 


Ditches. — Carmi, Ill.—- Bids will be 
received until noon, Dec. 1, by the 
Partridge Drainage District Commis- 
sioners, White County Bank, Carmi, 
for the construction of ditches aggre- 
gating 76,278 cu. yds. The main ditch 
is on §8-ft. base and runs from 22 to 
26 ft. wide on top; cuts 6 to 10-ft.; 
average cut, about 7% ft.. The two 
laterals, 3,582 and 4,100 ft. respectively 
have bases mostly 6- to 8-ft. The 
work is about five miles northeast of 
Carmi and one-half mile north of 
Simpson Switch, on the Cleveland, Cin- 
cinnati, my St. Louis Ry. F. EB. 
Pomeroy is . Carmi. 


Parks.—Chicago, Ill.— The citizens, 
it is reported, have voted to issue $1,- 
000,000 of bonds for park work. L. B. 
McGann is Comr. Pub. Wks. 


Drainage Canal.— Sycamore, Ill.— 
The Coon Creek Drainage District of 
DeKalb and Kane Counties is consida- 
erin the construction of a 15-mile 
canal and a 2-mile lateral ditch. W. M. 
Hay, of Sycamore, Ill, is Engr. 


Steel Drydock.—Manitowoc, Wis.— 
The Manitowoc Shipbuildin & Dry 
Dock Co. will construct a 600-ft. steel 
dry dock for repairing and building 
large steel boats on the Great Lakes. 
The company recently increased its 
capital rom $350,000 to $1,000,000. 
Elias Gunnell is Pres. 


cee oe Wis.—The city is 
considering the eréction of a municipal 
dock to cost about $10,000. It will be 
515 ft. as A dock fund has been 
started and $6,000 deposited. 


#+Ditch. — Pocohontas, Iowa. — The 
FRED M. CRANE CoO. of Council Bluffs, 
Iowa, has been awarded the contract 
for conatraor ne. an pee ditch for 
Drainage Ditch No. 66, 31,000 ft. long, 
with 8 and 10-ft. base and an average 
depth of 9-ft. requiring 196,000 cu. yds. 
of excavation, at 6.78 cts. per cu. yd. 
Bids were opened on Nov. 7 by J. A. 
Terry, County Audr., Pocahontas. 


Drainage.—Storm Lake, Iowa.—The 
Buena ista County Supervisors, 
Storm Lake, have decided to establish 
the Coon River Drainage District. Es- 
timated cost about $190,000. 


*+Diteh.— Anoka, Minn.—The contract 
has been awarded to the ROOD CON- 
STRUCTION CO., of Grand Rapids, 
Wis., by_ the county for the construc- 
tion of Ditch No. 53, at $26,905. Bids 
were opened by Arthur A. Caswell, 
County Audr., on Nov. 11. 


Fish Hatchery. — Kalispell, Mont. — 
Cc. F. Helea, Supt. State Fish Hatchery, 
has prepared plans for the construction 
of a new fish hatchery to be built at 
om Springs, ten miles northwest 
° ere. 


+Drainage Ditch.—Cotton Plant, 
Ark.—The contract for constructing an 
open drainage ditch for the Turkey 
Creek Drainage District has been 
awarded to R. L. LEONARD, of Mem- 
phis, Tenn., at $18,000. W. A. Keene, 
Jr., is Engr., Cotton Plant. 


Pipe Line.—Electra, Tex.—The Texas 
Co., of Houston, Tex., is preparing to 
lay an oil pipe-line from the Electra 
oil fields to Dallas, Tex., about 150 
miles. The campany has secured the 
right-of-way for a part of the dis- 
tance. 

Levee.—Fort Worth, Tex.—The City 
Commission has requested the Board 
of Water Experts to prepare estimates 
and plans for a levee to protect the 
Holly pumping station and the dual 
water plant from possible damage 
from high water when the other levee 
is completed on the opposite side of 
the river. 


*#Stables.— Fort Huachuca, Ariz.— 
The contract has been awarded by the 
government to ROY & TILCOMB of No- 
gales, Ariz., for the construction, com- 
gu of cavalry stables here, at $23,- 


Dock.—Seattle, Wash.—R. H. Thom- 
son City Engr., has prepared plans and 
specifications for a municipal dock, 50 
x 250 ft. to be provided with a float, 
22 x 60 ft. 


Drydock. — Seattle, Wash. — The 
Moran Co. of Seattle, it is reported, 
will construct a large drydock at the 
foot of Railroad Ave., South. Estima- 
ted cost, between $206,000 and $300,000. 


Dredge.—Portland, Ore.—New bids 
will be asked by an J. J. Morrow, 
Cerp Engrs., U. S. A., Portland, for the 
construction of a dredge for Coos Bay, 
Ore. The amount available is $350,000. 


+Dredge.—Portland, Ore.—Bids were 
received as follows on Nov. 9 by the 
Port of Portland Commission for thé 
construction of a  30-in. rae 
dredge with steel hull: ILua- 
METTE IRON & STEEL WORKS, foot 
of 17th St., Portland, $236,000 (awarded 
contract); Portland Iron Works, $264,- 
879; Smith & Watson, $276,000; John 
Wood Iron Works, $277,000. 


Fire-Hose.—Los Angeles, Cal.—L. A. 
Handley, City Clk., has been instructed 
to advertise for bids for 10,000 ft. of 
fire-hose. 


Fire Spears. — Pasadena, Cal. — 
Herman yer, City Clk., will receive 
bids until 10.30 a. m., Dec. 5, for fur- 
nishing one motor-propelled auto fire- 
engine and hose wagon and one motor- 
propelled auto chemical engine and 
hose wagon. 


Fill.—Riverside, Cal—A. P. Camp- 
bell, City Engr., has been authorized 
to orgpere plans and specifications for 
the fill over the Terquesquite Arroya 
and to advertise for bids 
tion. 

Tunnel.—San Francisco, Cal.—Plans 
are being prepared by Marsden Man- 
son, City ngr., for the construction 
of the Stockton St. tunnel. 

Wharves.—San Francisco, Cal.—The 
Harbor Commissioners have decided to 
construct six new wharves, two to be 
located north of Lombard St., and four, 
between Harrison and Brannon Sts. 

TN ET Barbara, Cal.—JOHN 
WILL SON has been awarded the 
contract for the construction of 6,- 
000 ft. of piling and other work at 
Rincon Point preliminary to the con- 
struction of the Rincon sea-level road, 


at $36,000. 

nae Tae eraaten SS (Se erin Neste 
as n gran e 0 
American Drydock & skip Building 
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Co., Ltd., with a capital 
The company, it is lt 
ly for subsidies for 4 da 
t. pone and 110 ft. wide. 
of Quebec, is interested. 
Dredging.—Byng  Inle: 
will be received until N, 
C. Desrochers, Secy., Dept 
Ottawa, Ont., for dredgin, 


Asphalt, Ete.—Toronto. 
will be received by the 
the Board of Control un: 
5, for annual supplies for ; 
ing Dec. 31, 1912. as folloy 
asenats blocks, cement, ¢; 
cedar posts, field tile, 
blocks, granite 
dust, paving bricks, 
(screened and unscree; 
stone, sand, sand for asp! 
Street signs, treated \ 
brass and bronze castings 
hydrants, iron valves an, 
boxes, iron castings, manh 
iron and steel, lumber. 
bridges and docks, piles 
oils, load pipe, rubber yval\ 
valves, special castings, 
sewer brick. Specificati: 
seen and forms of propos.) 
the office of C. H. Rust, ¢ 

Tug, Barge, Ete.— Win: 
Bids will be received by 
308 Grain Exchange, \ 
three wereet. one tug, one 
and sand dredge and thre 
ricks to lift from three 
and one large stone ¢: 
boilers and engines con 
built on the Red River 
ee Particulars n 
tained from William Bru 
Dermott Ave., Winnipeg. 


U. S. POSSESSIONS AN! CURA. 


Reinforcement Material. 
Bids will be received unti| 
Dec. 6, by Maj F. Cc. B 
Engrs., U. S. A. Gen. | 
Isthmian Canal Comn., Was 
C., for furnishing steel s] 
forcement material, Circul 


Structural Steel. Pan 
Mai eon ves as follows on > 
aj. F. C. oggs, Corps E 
A., Gen. Pur. Sflicer Math 
Comn., Washington, . c. 
117,954 lbs. of 15-in., 20-i; 
I-beams, with angles, flanc. 
web plates; 2 10,418 lbs 

head rivets, -in.; (3) 
steel reinforcing rods, 
Baltimore Bridge Co., 
(1) $20,205, (2) $203, $ 
mont Iron Works, Philad+)))! 
(1) $20,261, (2) $286, (3) $3,31 
Steel Co., Buffalo, N. Y., (3 2 
crete Steel Co., New York, 
Corrugated Bar Co., New \ 
825; es Moines Bridge & Iron 
Pittsburgh, Pa., (1) $19,192: © 
& Steel Co., Pittsburgh, (2) $19 
maker & Co., Philadelphia, (1 
(3) $3,584; U. S. St 
» New York, (1) $14,7 
$2,833; J. B. K 
Washington, (1) $18,335, (2 
$2,846; McClintic-Marshall 
tion &o., Pittsburgh, (1) £1,005, (2) 
$185.44, (3) $3,477. 


Material for Chain Fenders.—Pan- 
ama.—Bids were received as follows on 
Nov. 14 by Maj. F. C. Boggs, Corps 
Engrs., U. S. A., Gen. Pur. Officer, Isth- 
mian Canal Comn., Washington, D. C, 
for material for chain fenders for all 
locks on the Panama Canal. Group 1 
consists of material for one chain fen 
der or unit, for trial, and includes Item 
1, two steel hawse-pipe castings; (2) 
cylinders, sheaves, eyebars; (3) struc- 
tural work; (4) two operating valves; 
(5) pipings and fittings fron 
to pumps and tanks; (6) m 
for starting and stopping pump, ex- 
cepting electric apparatus re 2 
consists of the complete equipment for 
23 fenders or units, to be 
awarded after trial of Group 1. It in- 
cludes, Item (la), 24 steel hawse-pipe 
castings; (1b) 22 steel hawse-pipe 
castings for wall without beveled cop- 
ing; a) cylinders, sheaves, eyebars, 
etc., for 21 fenders; (2b) cylinders, 
ornare. guides, etc., for two fenders; 
(8a) structural work for 12 fenders 
(at midde and safety gates); (3b) 
structural work for five fenders (above 
upper guard gates); (3c) structural 
work for four fenders (below lower 

uard gates); (4) 46 operating valves; 
5a) piping and fittings from cylinders 
to pump and tank, for 16 fenders; (5b) 
same for five fenders; (6) mechanism 
for starting and stopping the pump, 
excluding electric peperatus for 21 
fenders. The bids follow: Bethlehem 
Steel Co., South Bethlehem, , Group 
1, $36,496; {) $4,522; 22,379; (3) 
$3,613; 1,056; (5 5; (6) $79. 
Group » $721,957; ,613; (1d) 
$44,562; (2a) $424,433; $277,029; 
(3a) $38,418; (3b) $18,040; (3c) $13,519, 
(4) $19,851; (5a) $58,300; ¢é $17,102; 

6) $13,000. Fawcus Machine (0. 

ttsburgh, Group 1, $24,359, (1), $2. 
172; (2) $15,711; (3) $1,935; (4) $596; 
$5) $3,402; (6) $543. Group 2, $437, 

26; (ia) 19,8839; (1b) $15,260; (a) 
$267,976; (2b) $26,097; “ (3a) $18,854: 
(3b) $8,713; 6. : 


(3c) 577; (4) $9,576; 
5a) $40,079; ( 


boulders 


nama, 


(5b) $12,458: $9,323. 
ittsburgh Valve, Foundry « Machine 


Co., Pittsbu Group $48,273; 
1) $4,647; (5) $37 650: (3) $2,170; @q 
612; ) $2,598; (6) $596. “croup + 
434,876; ( : $24,636; 
a) $21L- 
4) $1 
(6) $3- 
hine Co, 
(1). $3 
) $560; 
470,914; 
$285,- 
(3b) 


5 


) 
156; 
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sc) $7,585; (4) $8,124; (ba, 

ete tsb) Sead; $} $7,940. il- 
He dd CO. eaiaeen. *ohto, Grou 
1 997,800: (2) 3°(5)" #40008 (i) i, 400. 
1 90: (4) $1,20 
#3800; 6°) 732,000; (1a) 4,800;" (1d) 
weno; «2 $485, 000: ip) 33,200; 
$294 isp) $13,860; (3c) 10,300; 
38) 96.6 (ba) 47.600; (5b) $14, 800; 
4) "533,800. nited En “ou, 4 B24 
0) $30: Pittsbur h, rou 21,- 
re iy s1.914; (2) $12,916; P35 $1,- 
ie 4) $609; (8) $3,265: (6) $486; 
ey 2, $406,892; (1a) $19,679; (1b) 
Grotto; | (2a) $25 $11; (ay $17,827; 
) $i8, 76; 8,528 ) $2.4 

$9,970, (5a) Ose. 494 (8b) $11 "950; 
(3 $6,317. Otis Elevator it i7 Bat- 
(6) SL. New York, Group 1, $24,704; 
(i) $2,400;, (2), $16, $81; (3) $3,190; (4) 
$483; (5) $3,165 6 3 5. Group 2, 
5.523; (la) $26, (1b) $24,316; 
iy §281,613; (2D) $14,698; (say $18.- 
3) So) $8,820; (4) $6,066; (5a) $51,- 
fii (Sb) $15,571; (6) $7,423. — Steacy- 
genmidt Mfg. Co., Yor Pa., p 1, 
425,966; (1) $2,870; (2) $17,600; (3) $2,- 
eek) $400: (8) $2,456; (6) $366. 
Group 2 $486,868; (1a) $23,850; (1b) 
492,150; (2a) $310,800 (2b 900; 
$a) $25,500; (3b), $13,895: (0) $9, 200 
(4) $6,24 (5a) $34,800; (5b) $10. 
1g) $6,665 ' Westinghouse Machine Ge 
fast Pitts sburgh, Pa., Group $30, 495 
BY $3,360; (2) $20,245; a si.347 
4528. (5) $3,640; (6) $374. Grote’ 
s514,028 oh) $30,602; (1b) $28,098; aay 
$322,679; (2b) $21,957; (3a) $21,384; 
(3b) $8,910; (3c) 33%; (4) $9,229; 
isa) $44,203; (5B) $13,813; (6) $5,973. 
Wheeling Mould & Foundry Co. 
eaealing W. Va., $30,731; (1) $3,045; 
(3) $20,175; (3), $2,319; (4) $918; (5) 
$3,421; (6) $85 Group 2, $573,417; 
Ma) $54,393; (ib) $31,529; (2a) $352,- 
055: (2b) $26,655; (8a) $22,728; (3b) 
ns63: (3c) $7,976; (4) $16,686; (5a) 
$40,394; (5b) $12, 545; (6) $1,704. 


Electric 


ENGINEERING NEWS. 


ee ee ee 


Lecomotives. — Panama. — 


Bids were reouryes as follows on Nov. 


20, by Maj. F. 
U. 8. 


Canal 


furnishing electric towin 
for the Canal locks. Bi 


Boggs, Corps. Engrs., 
A., en ‘Pur. Officer, Isthmian 
Comn., Washington, D. C., for 
locomotives 
s were asked 


under Circular 650 for the material 
and parts necessary to complete one 


electric we locomotive, 30 elec- 
tric towing ocomotives and spare 
parts for same. It is the intention 


of the Commission to purchase at once 
under these specifications one locomo- 


tive complete. 


The Commission re- 


serves the right after tests of this lo- 
comotive, to order the remainder, this 
right being optional and dependent, in 
a measure, upon the satisfactory per- 


formance of 


the trial locomotive. 


Should the Commission decide to exer- 
cise its right and order the remaining 
locomotives, the contractor will be so 


notified not later than 


three months 


after the delivery of the trial locomo- 
tive. The remaining locomotives must 
be at least equal’ in all respects to 


the trial locomotive. 


The Commission 


reserves the right to increase or di- 
minish the number of locomotives call- 


ed for, 
asked under 


Class 
trial, 


by 20% or less. Bids were 
the following classes: 
1, Item (1) one locomotive for 
Gatun Locks; Item (2) 39 loco- 


motives; Item (3) spare parts; alterna- 


tive 
exce 


“Ah 
t that wherever vanadium steel is 


Class 1, same as Class 1, 


fgecified, cast-steel shall be used; de- 


liveries: 
(2) four locomotives each, 
Miguel 

twelve in all; 


dro 


(a) Class 1, Item (1) (b) Item 
Gatun, Pe- 
and Miraflores Locks, 
(c) eleven locomotives 


each for Gatun and Miraflores, four for 


Pedro Miguel, 27 
are to be delivered complete 


in all. Spare parts 


30 days 


before completion of the contract. The 


bids 


Cleveland, 


follow: Atlas Car & Mf¢ 


Co., 
Ohio, Class 1, $831,542: (1) 








$38,500; (2) $764,400; (3) $28,642; 
(“A”) $827,396; (1) $38,400; (2) $760,- 
500; (3) $28,496. On Westinghouse 
motors; alternative bid on General 
Electric motors; Class 1, $821,477; (1) 
$31,000; (2) $761,670; (3) $28,707; “A”, 
$808,961; (1) $31,000; (2) 756,600; (3) 


$21,361; deliveries, 
(b) 235 to 260 days; 
On the General 
46 days longer. 
Co., Cleveland, 
$26,175; (2) 
(“A”) $643,484; 
700; (3) $20,784. 
days; (b) 185-205 days; (c) 235-325 
days. On General Electric eave, 
1ent: Class 1, $638,413; (1) $20,400 ) 
98,650; (3) $19,363; (“A”), $630,972; 
(1) $20,200; (2) $596,850: (3) $19,922. 
Deliveries: (a) 255 days; (b) 210-230; 
(c) 260-350 days. Fawcus Machine Co., 
Pittsburgh, on Westinghouse equip- 
ment: Class 1, $530,213; (1) $22,145; 
(2) $492,017; (3) $16,051. (“A”) $521,- 
622; (1) $21,943; (2) $484,121; (3) $15,- 
558. Deliveries, (a) 210 days; (b) 90- 
167 mys: (c) 288-356 days. On General 
Electric equipment: Class 1, $508,046; 
(1) $18,613; (2) $473,382; (3) $16,051; 
(“A"), $499,473; (1) $18,411; (2) $465,- 
504; (3) $15,558. Deliveries: (a) 220 
days; (b) 90-200 days; (c) 230-470 
days. General Electric Co., Schenec- 
tady, N. Y., Class 1, $510,473; Q) $25, - 
278: (2) $468,000; (3) $17,106 aD 
498,016; (1) $24,976; (2) $456,300: (3) 
16,740; on body sections of its own 
manufacture. Deliveries, (a) 260-290 
(b) 210-270 days; (c) 280-480 
Alternative propositions: one 
locomotive and 40 locomotives: One, 
$25,292; 40, $501,638; one, $25,161, 40, 
eee eat’ one, $25,313, 40, $501,230; one, 
40, $480.375. One, $26,580, 40, 
one, $26,278, 40, $556,446; one, 
"40, $576,808; one, $26,615, 40, 
The last four bids are on 


(a) 180-200 days; 
(c) 260-470 days. 
Electric proposition, 

MecMyler-Interstate 

Class 1, $650,068; (1) 

$602,550; (3) $21,343; 

(1) $26,000; (2) 

Deliveries: 


3576 400. 
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Lidgerwood Mfg. Co.’s patented slip- 
friction windlass body sections. West- 
inghouse Electric & Mfg. Co., Pitts- 
burgh, on body sections of Baldwin 
Mfg. a and Brown-Hoisting Machin- 
Class 1, $575,121.75; (1) $24,- 
, ee (3) $17,970. “ah 
(1) $24,448; (2) $522,524; (3) 
On Westinghouse Body sec- 
Class 1, $579,400; (1) $24,189; (2) 
$536,850: (3) $18,361 On Lidgerwood 
body sections: Class 1, $717,943; (1) 
$28,493; (2) $666,981; (3) $22,469. De- 
liveries: (a) 140 days; (b) 132-209 
days; (c) 216-398 days. 


+ —— 
INDUSTRIAL NOTES. 
Readers are requested to send short 
notes regarding new contracts they are 


about to award, or have secured, for 
our news columns Changes in firms 


and changes in addresses of contrac 
tors and supply houses are also want 
ed. News regarding new developments 
and contractors machinery or equip- 
ments is desired, but write-ups will 
not be inserted under any circum- 
stances. Notes must contain news giv 


ing definite information of interest to 
readers of Engineering News. 


LIsT OF CONTRACTS PENDING 


Plans and Specifications on File. 


The following plans (P.) and Specifi- 
cations ‘S.) are on file for reference 
only unless otherwise noted at the of- 
fice of The Engineering News Publish- 


ing Co., 220 Broadway, New York. 
Bids Noted in 
close. Pert th, N. tepue of 
-25 Bridge, ortsmou 
. OF — <u Beenhebas: eovde -(8.) 11- 2 
12- 2 Bridge and wharf, Indian: 
head, Md. ...ccocccccess $)11- 9 
12- 2 Repairs to conveyors, Key 
West, Fla. maanesss ia... EDEE- -16 
12-16 Magazine gs., remer- 
ton, Wash. ...... eaccekpaa- 9 


Light, Heat and Power Plants. 
Bids Noted in 
close. issue of 
11-24*Equipment for power sta- 

tion, Lethbridge, Alta. ....10- 5 
11-27 Heating plant, Los Angeles, +. 
11-27 Boilers, New York, N. ¥...11-23 
11-28 Rewiring, New York, N. Y.11-23 


11-30 Machinery, Sedro- Woolley, 
Was = sa csee biagnceedice .11-23 
11-30 Street lighting, Saratoga 
Springs, NY abu deessu -16 
12- 5 Electric ligth: plant, Cory 
Com, TOWE rec 6¥ 2 cecntases 11-23 
12-5 Blectric light system, New 
YORE, Bei. Be kp oc asccecreccce 11-23 
12- 6 Steam plant, Enfield, N. C.11-23 
12- 1 Power pmnenery, New Or- 
leans, La. nendieatnac Rete 


1a- 9 Lig nt plant, Piedmont, Ala.11-16 
12-16*Materials, (See Proposals) 
Philadelphia, Pa. 11- 9 


Bridges. 


11-24 Culvert, Cincinnati, 
11-24 Viaduct, Cincinnati, O...... 
11-25 Bridge, Toledo, Oh 
11-25 Bridge, Portsmouth, N. H 
11-25 Bridges, Warrensburg, 
11-28 Bridge, Seattle, Wash. 
11-29 Bridge work, 
12- 1*Snperstructure, Port 

WU code duce devednndocescangeck@ed 
12- 2 Bridge, Indianhead, Md....11- 9 
12- 2 Bridge work, Cleveland, O..11-16 
12- 4 Bridge, Allentown, Pa......11-23 
12- ; Bridges, Petersburg, ind. .11- 23 
12- 5*Bridge, Toledo, Ohio........11-23 
12- 6*Bridge, Castle Hayne, N. C..11- 9 
12-18*Bridges, Fulton, Pr hes as 11-23 
12-28*Bridge, New Orleans, La... .11-16 


l- 4 Bridge work, Preston, Iowa.11-23 
1-15 Viaduct, Atlanta, Ga.., « ..11-23 


Buildings. 





igo seam 
Cleveland, 2°, elie 


11-24 School, Arcadia, Ind........11-23 
ire 2 Warehouse, Chicago, Ill....11-23 
11-27 Court-house, Inverness, Fla.11-23 
11-27 School, Urbana, Ohio.......11-23 

li- ae S. post-office, Huron, 8. 
Dalian end a00%e os << svnen: aerae 

11-27 New high school, Mt. Ver- 
, non, N. hapkdehs ince) 0: SOr86 

11-27 Court-house, Chattanooga, 
yy reer eee rr enrree >» oe | 
11-27 High school, Pasadena. ....11-16 
li-27 Hotel, Hartford, Conn......11-16 
11-28 Fire houses, New York....11-23 
11-29 Apartment house, Balt., Md.11-16 


11- 2” oa Valatie, N. Y..... 11-16 
11-29 U. 8, post~ office, Blooming- Saad 


11-3 Bulidings, Baton Rouge, Pa. 11-16 
12- 2°U. post-office 
en CEvbNdasan vob eSVeeated me 10-19 


Bids Noted in 
c.08e. issue of 
12- 4 Town Hall, Nahant, Mass. .11-23 
12- 56 U. S. post-office, Union City 
pT tee 10-19 
12- 5 Infirmary, Rockville, Ind....10-19 
12- 5 College bldgs., Storrs, Conn. 11-16 
12- 5 Sho “. (Mfg. Pl), New 
York, N Wis Pevdwk wewbeee we 11-23 
12- 5 caeiew machinery — 
Pl.), New York, N. Y...... 11-23 
12- 6 City Hall, Cleveland an” .11-16 
12- 6 City hall and jail, Pasco, 
EE aan cvaet cane oe tg anes 11-23 
12- 9*Decoratin court - house, 
Omaha, v4 ba eé one ouws < 1-23 
12-12 Court-house, Central we 
| PRR re . .11-23 
12- sa°*ongttas equip., Pottsville, “ 
19-16 0 marion ‘hospital, Sta- 
pleton (S. L), New York....11-16 
i2- e - Meisel -office, Homestead, seas 


12-20 











v. sg. post-office, Westfield, 
BRBGR,.. c cc cececisscccctosccce 11-16 


12-27 U. S. post-office, Miami, Fla.11-16 
12- ? S. post-office, San Diego, 

i 7 Pe oe 11-23 
12-28 2 Ss. custom Rouen, someael 

Bowtem, Mase sicicccccccs -ll- 2 
1- 4 Hospital, Louisviiic, Ky.. -11-23 
—— Business Block, Elwood, Ind. 11-23 

Market, Muncie, are 11-23 

Car barns, Lagrange, Ind. .11-23 

Remodeling samety, Buffalo, 

Wi. Baiviaca dads Sd ipaedae Gitte. ¢-a:are-0 -16 
——yY. M. C. A,, Vincennes, Ind. .11-16 
— Church, Oak Forest, pipe 11-16 

Water-Works. 
11-23 Water-works, Russell, Ky.11-23 
11-24 Water pipe, Boston, Mass 11-23 
11-24 Water system, Albany, O..11-23 
11-24 Pipe line, etc., Independence, 

Fn 0644 ce Kndb-en eet necdans 11-16 
11-25 Watermains, preiners. n.1-5 
11-27 Water pipe, Wash., D. C....11-23 
11-27 Water-works Seatie Mo. -11-16 
11-28 Water-wks,, Monmouth, Ore.11-16 
11-28 Water pipe, Los Angeles, | 

Ca 60.069 hors ¥eanenness 11-23 
11-30*Canals, Yuma, Ariz......... “1l- 9 
12- “a supply, Canberaat, 3 
12- 2 Water-wks., megpare, _— a3 16 
12- 2 Well, DeKalb, Ill -23 
12- 4 Water main, Fargo, N “Dak.11-23 
12- 4*Reservoirs, etc., larksville, 

WN Sncdictsaveswevecen bi -11-23 

2 


12- 6 


12- Sa. a bidg., ne 
12- 9 Water Gamelionn: 


12-10*Dam, 

12-11*Pump, 
12-12 Pump 
12-14*Pumping 


12-15 Wa 


5 Water-wks., Elma, 
ooneing engine, 


12- omens, engine, Erie 


4 Water system, Rushville, I[11.11-16 
a Eusping engines, Moose Jaw 


1l- 9 
11-16 


Seeman eee ere eee ee eee 


Wash. 
Muskogee, 


<34« 9 
energy, yinea 41. 8 


Char- 

w+ +-211-33 

Piedmont, 

Tied ds baw anatevedacktene 

etc., Boise, Idaho... 33°83 
Wiimington, Del....11-23 

Mason City, Iowa.. “i 23 
station, Clarks- 

ville, Tenn. oad 


NOV wccccccccves 


Ala. .... 


wa, 
er-works, * Loreauvi e, 
bcsbheubes ogevtcesvasaneas 


42-20 Pumps, Chicago, Iil.....:...11-z3 


Sewers. 
Bids Noted in 
cluse. issue of 
11-23 Sewer, Bloomington, Ill... ..11-23 
11-23 Sewers, Milwaukee, Wis. ...11-23 
11-24*Sewer system, etc., Ligonier, 

Wi Siteiieadia <a vedcwes's 11-16 
11-27*Sewers, Plainfield, N. J..... 11-16 
11-27 Sewer, New York, N. Y ..13-83 
11-28 Sewers, We Eg on a tne 11-23 
11-28 Sewer, Fond "du Lac, Wis..11-23 
11-28 Sewers, etc., Philadelphia, 

Wt Wetewbsnaaetuddnsé ticuee 11-23 
11-29 Sewers, etc; New York....11-23 
12- 1 Sewer, Youngstown, Ohio. .11-23 
12- 1*Sewerage system, Glenel- 

lyn, Dinan 6 Witch teas cecal Geceniae 11-23 
12- 4 Sewers, Atchison, Kan ...11-23 
12- 11*Disposal plant, Norristown, 

PE oct kdlan sh o¢sthee deoguneue 1-16 
12-12*Sewer, New Bedford. Mass. .11-16 
12-16*Sewer system Pleasant 

a ere ee 

Streets and Roads. 
11-23 Highway, Towson, Md..... 11-23 
11-24 Paving, Boston, Mass...... 11-23 
11-24 Culvert, Cincinnati, Ohio. ..11-23 
11-24 Paving, etc., Newton N. J...11- 9 
11-24*Paving, Jacksonville, Fla..11- 9 
ii-sremenwey J poevevensant, Al- 

We Be Escccsccé aeasnter ll- 2 
11-27 Sidewalks, Lancaster, Mo...11- 9 
11-27 Paving, New York, N. Y. 11-33 
11-27 Paving, Boston Mass...... 11-23 
11-28 Paving, i i) Mae omewas 11-23 
11-29 Road impvt., Paterson, N. J.11-23 
11-29 Paving, ete., New York.....11-23 
11- ~ao*Rienwey + improvement, Al- 

chi eheaeeens 1l- 2 
12- 1 Paving, i cibea. Alta....11- 2 
12- 1 Road improvement, Cincin- 

WR MED i'n db koa cb ddieds 0% 11- 9 
12- 1 Soil work, Boston, Mass....11-16 
12- 1 Clay road, Dadeville, Ala....11-16 
12- 1 Street impvt., Wooster, O..11-23 
12- 1 Paving, oungstown, Ohio.11-23 
12- 4 Paving, Brandon, Miss...... 11-16 
12- 4 Gravel road, Williamsport, 

DE pnb ine: «ine ccd ahaeec 11-16 
12- 4 Gravel roads, Fowler, Ind.. 11-16 
12- 4 Macadam road, Greenfield, 

os Ce he ee Bb eca Kes ces 1-16 
12- 4 Gravel road, Huntington 

DR Sbetdscsdande 4etee00% -16 
12- 4 Paving, Atchison, Kan. .11-23 
12- 4 Paving, Yonkers, N. Y..... 11-23 
15- 5 Stone road, Logansport, Ind. 11-16 
12- 6 Gravel roads, Valparaiso, ae “ 
12-11 Highway, New Orleans, La.11-23 

1-15 Viaduct, Atlanta, Ga....... 11-23 
2- 1 Paving, Rochelle, Ill....... 11-23 
Miscellaneous. 
11-24 Equipment, Los Angeles, om... “8 
11-24*Locomotive crane, Memphis, 

WS. eniidascaseccoeceses clO-SO 
11-24 Ditch, Olivia, Minn......... 11- 9 
11-24 Wall & fence, Boston, Mass.11-23 
11-25 Ditch, Decatur, Ind........ 11-23 
11-25 Channel work, Santa Ana, 

GUUS ASS 4.0 oe bCt ence eecccses 11-16 
11-27*Channel imavt.. New York..11- 2 
11-27 Dredging, yng Inlet, Ont.11-23 
11-27 Refuse disposal, Philadel- 

phia, Pa. (Garbage). «++ 11-23 
11-27 Shelter-house, Evansville, 

a Gh we Sad a ctes cdevwse 11-23 


The Jeffrey Mfg. Co., Columbus, O., 
has opened a branch office at 1201 
American Bank Bldg., Seattle, Wash., 
in charge of Mr. Percy I. Wright. Mr 
Wright has been connected with the 
home office for about ten years, and 
has travelled the Northwest for sev 
eral years The company is now 
maintaining thirteen branch offices in 
the United States, and nearly one hun 
dred agencies scattered throughout 
the world where mining, elevating. 
conveying and transmission machinery 
is sold. 

Bids Noted in 
close. issue of 
11-28*Bulkhead wall, Providence, 

td den hed etka Wed baas ide anes 1l- 2 
11-28 Dock, Bulgaria..(Foreign) 11- 2 
11-28 Steel castings, etc., Panama, 

(CU. &. Poss.)..... ous 11-16 
11-29*Bulkhead wharf, Richmond 

RR are ig ease 11-16 
11-29 Levee and ditches, Winches 

CORED Cedseheseeé ii 1-16 
11-29 Copper wire, etc., Australia 

SN, acebscchechae< .10-19 
11-29 Fire apparatus, New York.11- 9 

11-29 Repairs to ferryboats, N. Y.11-23 
11-29 Miscellaneous supplies, N.Y.11-23 
12- 1 Buildings, Hawaii (U. S. 

OE Kaew esa cscs in 11- 9 

12- 1 Monument, Elmira, N. Y....11- 9 
13- 1*Pumping machinery, India, 

ee ee ee ae eng -31 

13- 1 Drainage, Osceola, Ark..... 10- 6 
12- 1*Hulls and boilers, Charles- 

Be Ee Gree hse ccanewenadées ll- 2 

12- 1 Soil work, Boston, Mass... 11-16 
12- 1 Gun carriages, Wash., D. C.11-16 
12- 1 Ditches, Carmi, Ill. : 11-23 
12- 1*Sand-handling mac hinery, 

Peekskill, N. Y........ -23 

12- 2 Repairs to conveyors, Key 

ES Een 0.0 ab tee tas ees 11-16 

12- 2*Cut stone, Nashville, Tenn..11- 2 

12- 4*Condensers, pumps, __ etce., 
Philippine Islands (U. 
 sibiguanae btncanee¢s 10- & 

12- 4 *En fone generators, etc., 

pine Islands (U. &. 

OS I Peers irre 9-23 
12- 6 Buildings, Porto Rico U., . 

POE OR He 6 Fie Calas «0 Mace -19 

12- 5° Barge Canal, Albany, N. ¥..11- 9 
12- 5 Subway, New York......... 11-16 
12- 5*Refuse disposal, Boston, 

D> 6 a8 Wek 0 adnate 11-16 

12-'6 Reinforcement material, 

Panama (U. S. Poss.) ..-11-23 

12- 7*Concrete work, Cincinnati, O.11- 9 
12-10 Steel rails, Siam..(Foreign)1ll- 3 
12-10*Dam, etc., Boise Idaho..... 11-16 
12-11 Road, Morocco. - (Poreign? 1l- 2 
12-12 Wire, Australia..(Foreign) 11- 2 
12- 12*Hospital equip., Pottsville, 

Ue oc a wkd 6 die caee 6 ol eae 11-23 

12-13 Removing snow and _ ice, 

(Garbage), Boston, Mass...11- 9 


12-15*Hopper suction dredge, Brit- 
ish West Indies (Foreign). 

12-15*Dredging, New York.. 
12-15*Lighthouse, Baltimore, Md. 
12-16 Magazine buildings, Bremer- 
ton, Wash. 1 
-16°Ligitt station, Phila., 

9 Immigration §stz ition, New 
Orleans, La. . -11-23 
-27¢Dredges, San Francisco. Cal.10- 5 

0*Gate ee ane ys mps, 
ose) l1l- 2 


Panama...... 
- 4 Battleships, areas D. Cc... Bie 9 
Wash., D. C.....11-23 


1 
2- 1 Gunboats, 
2- 6 (1912) Cranes, rails, Uru- 
GUE: 6 cd icscvius (Foreign) 11- 2 
—-—*Concrete, Montezuma, N. Y.10-26 
od ppeavation, Shelburne Falls, 
Mass. 


-ll- 9 
.11-223 
11-23 


1- 9 
Pa....11-16 
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Assistant Mechanical Engi- 
wear Weshington 
Expert Tracer and Bridge 
serene Washington, 


11-36 
12-13 


10.26 


12-13 
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A feature of the new buildings now 
under construction for the ao Mo- 
tor Car Co., Detroit, Mich., is the new 
Fenestra steel windows, which will be 
glazed with ribbed glass. 


The Goulds Mfg. Co., Seneca Falls, 
N. Y., manufacturers of pumps and hy- 
draulic machinery, announce the ap- 
pointment of Mr. O. D. Hogue as Vice- 
*resident and Treasurer. 


An interestin mechanical feature 
of “The New Theatre” in New York 
is the revolving stage designed by 
Mr. A. Falkenau. A similar stage de- 
signed to carry complete scene sets 
is to be incorporated in “The Little 
Theatre” which is being built by Mr. 
Winthrop Ames in the same city. The 
design for this stage which will be 
along the lines of that in the larger 
theatre, but somewhat in miniature, 
is now being worked out by the Hop- 
ver-Falkenau Engineering Co., New 
York, | 


The Milwaukee Concrete Mixer & 
Machinery Co., Milwaukee, Wis., has 
recently parcaess a large plant ana 
will purchase additional machinery to 
be used for the manufacture of the 
Milwaukee mixers, The company has 
also found it necessary, on account of 
the increasing volume of business, to 
take on additional capital. Mr. A. C. 
Bodden will become an active mem- 
ber of the company in the capacity of 
Secy. and Treas., and Mr. W. J. Rose- 
bery, Jr., who was formerly Vice-Pres- 
ident and Secretary, assumes the du- 
ties and title of President and Gen- 
eral Manager. 


The Simplex Construction Co, has been 
organized to carry on a general foun- 
dation engineering-contracting busi- 
ness, with offices at 116 West 39th St., 
New York, N. Y The company will 
make a specialty of concrete piling, 
and is the 
System of Concrete Piling for ew 
York State and Connecticut. Mr. Al- 
bert C. Titcomb, who is President and 
Treasurer of the New England Foun- 
dation Co., of Boston, Mass., is Presi- 
dent and G. William Bailey, who has 
recently been engaged in general con- 
tracting and engineering in Western 
Massachusetts, is Treasurer and Gen- 
eral Manager. 

A decision has recently been ren- 
dered in the circuit court of the United 
States district of Massachusetts, sus- 
taining an action in equity, brought 
by Cc. A. P. Turner, of Minneapolis, 
against the Quincy Market Cold Stor- 
age & Warehouse Co., of Boston, for 
an infringement of patent rights, in- 
volving Mr. Turner’s system of con- 
erete construction. The decree holds 
that letters patent, No. 985,119, are 
good and valid and that the defendant 
has infringed said letters oe by 
having in its possession and using a 
reinforced concrete building embody- 
ing in its construction the invention 
covered by said letters patent. 


The Messrs. Richardsons of Billiter 
Square Bldgs., London, E. C., have just 
been appointed London Representa- 
tives oF Messrs. Tait & Co., Kobe, 
Japan, who are opening an Engineer- 
ing Department. Firms desirous of 
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Proposal and Specifications for 
Water Turbine Vertical Triplex 
Pump Installation for Brandy- 

wine Pumping Station. 


WATER DEPARTMENT. 
Wilmington, Delaware. 

Sealed proposals, endorsed “Proposals 
for Water Turbines and Triplex Pumps,” 
will be received by the Board of Water 
Commissioners at the office of the Water 
Department, Sixteenth and French 
Streets, Wilmington, Delaware, until 
10.30 a. m. on Monday, December 11th, 
1911, for constructing and erecting on 
foundations built by the City, Water 
Turbines and vertical triplex single act- 
ing Power Pumps, consisting of two 
units, discharging 4 M.G. and 2 M.G., 
respectively; with Water Turbines dis- 
charging 80 and 40 M.G. under 19 feet 
head, at 78 R.P.M., respectively; the 
kind and amount of work to be done or 
furnished under said proposals to be in 
accordance with plans and specifications 
which may be seen at the office of the 
Chief Engineer of the Water Depart- 
ment, Sixteenth and French Streets, Wil- 
mington, Delaware, to which reference 
is hereby made. 

The contract for the doing of the 
work and the furnishing of all ma- 
terials and supplies covered by such 
plans and specifications will be awarded 
to the lowest and best bidder, provided 
that the Board of Water Commissioners 
reserves the right to reject any or all 


licensee for the Simplex . 


ENGINEERING NEWS. 


finding a market for their manufac- 
tures in Japan and the East, may send 
their catalogues in duplicate to 
Messrs. Richardsons’ “Export Dept.” 


Cleveland, Crane & Engineering Co,— 
A large order of traveling cranes has 
been recently filled by this company 
for the new works of the American 
Bridge Co. at Gary, Ind. There are 
25 cranes in all, ranging from 6 to 40 
tons capacity. Six cranes of 90-ft. 
span each, senipyes with two 6-ton 
hoists, are provided in the receiving 
yard, arranged two on each of three 
crailel runways. The waren yard 
Res four 30-ton cranes. he other 
cranes are installed in the forge, 
riveting, machine and assembly shops. 


The Chesapeake & Ohio Ry. has re- 
cently compiled a book of 128 pages 
describing the industrial advantages 
along the lines of this company. This 
draws attention to the numerous towns 
and cities between Newport News and 
Chicago, where there are advantageous 
sites to be had for manufacturing pur- 
poses. The book is divided about 
equally between some general informa- 
tion vegas Sing factories now located 
on the lines, and a description of the 

rincipal cities, as well as the railroad 
tself, and specific information regard- 
ing all of the larger towns. Mr. K. T. 
Crawley, Richmond, Va., is industrial 
agent for the road. . 


Morgantown, Va., is instituting a 
campaign to secure new industrial en- 
terprises which is being carried on by 
the Board of Trade. A fund of $312,- 
000 has already been raised for this 
purpose. The town, which offers good 
manufacturing sites, with good water, 
ete oil, coal and gas, is reached by 
the Baltimore & Ohio R. R- and the 
Morgantown & Kirkwood R. R. An 
extension from Martin, Pa., is being 
built by the Pittsburgh & Lake Erie 
R. R. At present there are fifteen in- 
dustries in the town, but diversified 
lines of manufacture are desired by 
the Board Dr. I. C. White, President 
of the Board of Trade and State Geolo- 
gist, and G. Hunter, Secy., have the 
a of interesting manufacturers in 
rand. 


The American Ship Windlass Co., 
builders of the Taylor stoker and mar- 
ine equipment such as steering gears, 
Ship windlasses, towing machines, 
winches, anchors, ete, has been lo- 
eated for over half a century in Provi- 
dence, R. IL, at Waterman and Bast 
River Streets. This plant is now be- 
ing abandoned and all the business 
of the American Ship Windlass Co. is 
being removed to Philadelphia where 
the company already had a large plant. 
To accommodate the growing busi- 
ness a large foundry has recently been 
erected in Philadelphia. This com- 
pany was established fifty-four years 
ago by Messrs. Frank S. and Joseph 
Manton, who had much to do with the 
invention of the ship windlass. From 
the manufacturer of the ship windlass 
the company branched out and since 
have added their marine machinery, 
and in 1905 began the manufacture of 
the automatic stoker, invented by Mr. 
E. E. Taylor of Boston. 





bids. Each bidder must state in his 
proposal his full name and business ad- 
dress, and the name and business ad- 
dresses of all persons interested with him. 
-If no other person be so interested, he 
must distinctly state the fact; also that 
his proposal is made without any con- 
nection, directly or indirectly, with any 
other bidder for the work, particularly 
mentioned in his proposal, that it is in 
all respects without fraud or collusion, 
and that no person acting for, or em- 
ployed by the “Mayor and Council cf 
Wilmington” or any of its several De- 
partments is directly or indirectly inter- 
ested therein, or in the supplies or work 
to which it relates, or in any portion of 
the prospective profits thereof. 

Each bid must be signed by the bid- 
der and be accompanied by an under- 
taking signed by the persons offered by 
the bidder as his sureties, who must, 
in all cases, be resident freeholders of 
the City of Wilmington, or a thoroughly 
responsible surety company, which com- 
pany or companies must be acceptable 
to the Board of Water Commissioners, 
declaring their consent to be such sure- 
ties in the event of the contract being 
awarded to such bidder; and if any con- 
tract be so awarded, and such bidder 
shall fail to complete the execution of a 
contract therefor with security for its 
performance approved by the said 
Board, such bidder and the party or 
parties, company or companies so un- 
dertaking for him, as aforesaid, shall be 
liable to pay to the City of Wilmington 
any damage that may be occasioned to 
said City by such failure. 

A bond in the sum of 50 per cent. of 
the contract price with a satisfactory 
surety company through a legally consti- 
tuted agency in Wilmington, Delaware, 
will be required for the faithful per- 
formance of the work, said bond to re- 
main in force for one year after the final 


The dian Co. Ine., 17 
Battery Place, New York, has 


planned a most reas trip, for a 
number of invited guests, to the Grand 
Prize Race of the Savannah Automo- 
bile Club. This trip, ‘which will be 
under the supervision of Mr. A. B. 
Chamberli naneee of the Road Oil 
Departmen wil reach Savannah 
November 20, when. the invited guests 
will be entertained at an old fash- 
ioned Georgia Barbecue, after which 
the inspection of the Chatham County 
Roads and:the Automobile Course will 
be made.-|Qn.Thursday the entire day 
will. be devoted to witnessing the 
Grand Prize Race. The party will 
leave the same evening for Charlotte, 
N. C., to inspect the roads of Mecklen- 
berg County. The guests will be en- 
tertained in private cars, one leaving 
New York and another Chicago, on 
which meals will be served, and they 
will likewise be used for sleeping pur- 
poses in Savannah. 

The list of invited guests include a 
number of noted city and state engi- 
neers, superintendents of parks, 
streets and roads, from all over the 
country. There is no doubt that this 
will resolve itself into a select con- 
gress of road engineers. 


Mr. John Spencer Camp has resigned 
as President, of the Pratt & Cady Co., 
Hartford, Conn. He was compelled to 
resign through sickness. 

Mr. George Walworth Hayden, has 
been elected to fill the position as 
President. 

Mr. Hayden entered the employ of 
the Pratt & Cady Co., two years ago, 
as Gen. Mer., Since that time he has 
occupied the position of Vice-Presi- 
dent, and has now been promoted to 
the Presidency. Mr. Hayden has been 
in the valve business for twenty-three 
years, having started with the Crane 
Co. in Chicago. 

The Pratt & Cady Co. will from now 
on market the entire product itself. 

Mr. George L. Spence has been ap- 
pointed Manager and branch stores 
have been opened as follows: New 
York, 259 Canal St.; Boston, 130 High 
St.; Pittsburg, 321 Third Ave.;° Detroit, 
85 Jefferson Ave.; New Orleans; Chi- 
cago, 157 W. Lake St.; Indianapolis, 
501 Board of Trade Bldg. McArdle & 
Cooney, are agents in the Philadelphia 
territory with headquarters at 607 
Arch St., that city and the Hartford 
Mill Supply Co., 798 Pearl St., Hart- 
ford, Conn., has been appointed to look 
after the business in that field. 

Wire Gages have been the source of 
much trouble and worry for there have 
been numerous classifications with the 
same number. The Bureau of Stan- 
dards at Washington, has recommended 
to a number of the principal wire man- 
ufacturers and important consumers 
have agreed that it would be well to 
designate this gage as the “Steel Wire 
Gage”; in cases where it becomes 
necessary to distinguish it from the 
British Standard Wire Gage, it may be 
called the “United States Steel Wire 
Gage.” The name thus adopted has 
official sanction, although without 
legal. effect. 

The only wire gage which has been 


construction, erection and acceptance of 
the Water Turbines and Triplex Pumps, 
respectively. 

No permission will be given for the 
withdrawal of any proposal. 

The printed form of proposal attached 
to specifications shall be used in making 
out bid. The price must be written in 
the proposal and also stated in figures, 
and any proposal not in accordance with 
these instructions or not on the blanks 
furnished may be rejected. No pro- 
posal will be received fom any con- 
tractor unless known to be skilled and 
regularly engaged in work of a similar 
nature to that covered by this con- 
tract. While separate prices are required 
for various items under this contract it 
is to be understood that the contract 
may be awarded in part to any bidder 
for Water Wheels or Triplex Pumps, re- 
spectively. 

Plans and specifications may be seen, 
and forms of proposals and contracts 
may be obtained at the office of the 
Chief Engineer of the Water Depart- 
ment, Sixteenth and French Streets, 
Wilmington, Délaware. Copies of the 
specifications and plans may be obtained 
upon making a deposit of $10.00, said 
deposit to be returned upon return of 
the plans and specifications. 

By order of 
Board of Water Commissioners, 
JOHN A. KIENLE, 
Chief Engineer. 


BRIDGE. 


Fulton, N. Y. 

Sealed proposals will be received by 
the Board of Public Works of Fulton, 
N. Y¥., until 8 P. M., of Monday, .De- 
cember 18th, 1911, for the construction 
of a concrete steel bridge across the 
Oswego River at Broadway, in the City 
6f Fulton, N. Y., according to the plans 
and specifications prepared by the Con- 
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recognized in Acts of r 
Birmingham gage. The’ 
eeeeet has for many 
his gage in connection » 
tions of wire, and the aq, 
ceeding tariff acts with Pp 
the assessment of duty 

gage numbers gives leg; 
tion to the gage. 

Until certain provisions 
act are amended, the Tre. 
ment probably cannot dis 
use of the Birminghan 
should, however, be aban 
other users, since the ¢: 
radically defective, anqd 
obsolete, both in the Unite. 
in Great Britain, where |; 

For copper wires and w; 
metals the gage universa|! 
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The Burt Manufacturi; 
Akron, Ohio, has recently 
market a fan ventilator. 
lar to their regular natura! 
tilation except that a Dp 
six-bladed fan is provided 
positive draft. his is i: 
use in blacksmith shops, 
tories, foundries and ot} 
where _ satisfactory 
particularly difficult. 

The ventilator has an 
damper designed to close 
fire and thus cut off the dru: through 
the ventilator. The ventilator 8" 
sists of a sheet-iron cylinder or ben 
with a conical roof, which proiee 
through the roof of the room to be 
ventilated. Within the cylinder jg the 
six-bladed fan which draws air from 
the room below and expels it throuch 
a series of openings at the top of the 
cylinder. The emergency damper js 
made in the form of a cone hung point 
downward at the upper end of the 
cylinder, with its base at the juncture 
of the cylinder and the conical roof 
At the point of the damper cone js 4 
cast fitting, through which passes 
with a sliding fit the vertical shaft 
1% ins. in diameter, which is mounted 
at the axis of the cylinder. The damper 
cone is thus free to slide up or down 
in the cylinder, but it is held in the 
operating position by chains passing 
over small pulleys attached to the con- 
ical roof. In this position it acts as 
a deflecting plate to direct the air ris- 
ing in the cylinder out through the 
openings. 

One end of each chain is attached to 
the damper, while the other end, after 
passing over its pulley, is brought 
down to a point of attachment in the 
cylinder or in the room below. Fusible 
links are placed in the chains, and in 
ease of fire the fusion of these links 
releases the chains, permitting the dam- 

er to drop down against a shoulder 
ust below the outlet openings in the 
wall of the cylinder. his shuts of 
the escape of gases through the ven- 
tilator and prevents it from serving 
as a chimney for the fire. 
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crete Steel Engineering Company of New 
York City. 

Each proposal must be accompanied by 
a certified check on a Nationa! bank, 
payable to the order of the City Cham- 
berlain of the City of Fulton, N. Y., for 
$7,500, or currency for that amount 
(without conditions or endorsements of 
any kind) as evidence of good faith. The 
successful bidder will be required to 
furnish a bond acceptable to the Board 
of Public Works in the sum of 50% of 
the contract price. 

Plans are on file in the office of the 
City Engineer of Fulton, N. Y. Plans 
and specifications may be obtained from 
the City Engineer or the Concrete Steel 
Engineering Co., Park Row Bidg., New 
York City. A deposit of $25 for each 
set of plans and specifications will be 
required. 

The right is reserved to reject any or 
all bids. 

J. A. FOSTER, 
President, Board of Public Works 
JOSEPH H. CONNERS, Mayor. 
a Oh ccieenrieannnreneigaling 


TREASURY DEPARTMENT, Office of 
the Supervising Architect, Washington, 
D. ©., November 21, 1911.—Sealed pro- 
posals will be received at this office ul- 
til 3 o’clock p. m. on the 27th day of 
December, 1911, and then opened, for 
the installation of a heating and ventl- 
lating apparatus, etc., for the United, 
States post-office and custom-house 
building at San Diego, Cal., in accoré- 
ance with the drawings and specifiea- 
tions therefor, copies of which may be 
had at this office or at the office of the 
superintendent of construction «< San 
Diego, Cal., at the discretion of ‘he ' 
pervising Architect. JAMES 
TAYLOR, Supervising Architect. 
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